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One  of  the  major  entrances  to  Ruggles  Street  Station,  near  Tremont  and  Ruggles 
Street  intersection,  features  this  barrel-vaulted  archway.  See  story  page  6. 


THIRD  RAIL 

to  be  ENERGIZED 


The  MBTA  is  preparing  to  test  the 
new  systems  of  the  Southwest  Cor- 
ridor Project  in  anticipation  for  the 
Project's  scheduled  opening  in  the 
Spring  of  1987. 

Set  to  commence  in  late  fall  of  this 
year,  the  testing  will  include  the  ener- 
gizing of  the  third  rail  for  the  new  Orange 
Line  Rapid  Transit. 

Third  rail  power  is  necessary  to  run 
the  trains,  but  is  dangerous  because  it 
carries  600  volts  of  direct  current  and 
has  the  potential  for  causing  serious 
injury  or  death  upon  contact. 

The  MBTA,  as  a  result,  will  be  pro- 
viding a  major  public  information/safe- 
ty effort  prior  to  and  during  SWCP 
testing  to  publicize  the  dangers  related 
to  the  existence  of  the  active  third  rail. 
Much  of  this  information  will  be  geared 
towards  children  living  and  going  to 
school  in  Corridor  communities,  and  will 
be  provided  through  schools,  on  posters 
and  flyers,  and  through  area  media. 

Watch  for  further  information,  in- 
cluding a  schedule  and  detailed  descrip- 
tions of  this  critical  SWCP  activity. 

Resumen  en  Espanol 

Con  vistas  a  la  inauguration  del  Pro- 


yecto  del  Corredor  Suroeste,  senalada 
para  la  primavera  de  1987,  el  MBTA  se 
pre  para  para  poner  a  prueba  los 
nuevos  sistemas  del  Corredor. 

Las  pruebas,  fijadas  para  comenzar 
a  fines  de  otono,  comprenden  la  activa- 
cidn  del  carril  conductor  electrico  para 
la  nueva  Linea  Anaranjada.  Este  carril 
es  necesario  para  hacer  funcionar  los 
trenes,  pero  es  peligroso  porque  con- 
duce 600  voltios  de  corriente  directa  y 
puede  causar  graves  lesiones,  o  la 
muerte,  si  se  toca. 

Por  consiguiente,  antes  y  despues 
del  periodo  de  pruebas,  el  MBTA 
ofrecera  al  publico  amplia  informacidn 
y  redoblara  la  seguridad  acerca  de  los 
peligros  relacionados  con  la  existencia 
del  carril  conductor  electrico  active 
Mucha  de  esta  informacion  sera 
dirigida  a  los  jdvenes  que  viven  y 
acuden  a  colegios  en  las  comunidades 
del  Corredor.  La  informacidn  sera 
difundida  a  traves  de  los  centres 
escolares,  de  los  medios  de  comuni- 
cacidn  publicos  del  area,  y  por  medio 
de  carteles  y  panfletos. 

Esten  al  tanto  de  futures  informes  con 
las  fechas  y  las  descripciones  detalladas 
de  esta  importante  actividad  del  SWCP. 
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Public  Safety/ 

Security  Focus  of  Attention 

Security  and  public  safety  along  the 
Southwest  Corridor  Project  trackway 
remain  a  high  priority  matter  as  the 
MBTA  completes  construction  and 
prepares  to  open  the  new  transporta- 
tion facilities  and  SWCP  Parkland. 

MBTA  Police  patrols  continue  to  pro- 
vide round-the-clock  coverage  in  the 
Project  area,  and  are  taking  an  aggres- 
sive enforcement  approach  toward  indi- 
viduals who  enter  the  Corridor  without 
authorization.  In  addition,  high-rail  ve- 
hicles are  being  used  to  patrol  the  track- 
way during  non-construction  hours  and 
all  emergency  exits  have  been  secured 
to  further  prevent  trespassers  from 
entering  the  trackway  or  Station  areas. 

Neighbors  to  the  trackway  and  park- 
land are  again  requested  to  report  any 
unusual  activities  in  ihe  area  to  MBTA 
Police  immediately.  The  phone  number 
is  722-5151  (24  hours  a  day).  Signs  pub- 
licizing the  number  have  been  posted  at 
key  locations  along  the  trackway  and 
Project  to  ensure  immediacy  and  ease 
for  all  to  call  police  for  emergency 
assistance  or  to  report  any  incident. 

The  MBTAs  Southwest  Corridor  Co- 
ordination Office  may  also  be  contacted 
to  report  or  receive  further  information 
about  SWCP  security  and  public  safety 
issues,  or  general  information  about  the 
Southwest  Corridor  Project.  The  phone 
number  is  722-5834  during  weekday 
hours,  8:00  AM  to  4:30  PM.  Evenings 
and  weekends,  the  SWCP  HOTLINE  is 
available  for  messages  at  722-3300. 


Resumen  en  Espanol 

Durante  la  etapa  final  de  la  construc- 
tion y  en  las  preparaciones  para  la  aper- 
tura  de  las  nuevas  instalaciones  y  de  la 
Zona  de  Parques,  el  MBTA  continuara 
dandole  alta  prioridad  a  la  seguridad  y 
proteccion  del  publico  a  lo  largo  del  Pro- 
yecto  del  Corredor  Suroeste. 

La  policia  del  MBTA  sigue  patrullando 
la  zona  del  Proyecto  durante  las  24 
horas  del  dfa  y  esta  tomando  una  actitud 
agresiva  en  cuanto  al  cumplimiento  de 
las  regulaciones  con  respecto  a  los  in- 
dividuos  que  entran  al  Corredor  sin 
autorizacion.  En  las  horas  que  acaba  la 
construccidn,  se  utilizan  vehfculos  para 
patrullar  la  via  ferrea  y  todas  las  salidas 
de  emergencia  estan  bajo  seguridad  a 
fin  de  evitar  tambien  de  esta  forma  que 
los  traspasadores  entren  a  la  via  o  a  las 
areas  de  la  estacion. 

Se  les  ruega  de  nuevo  a  los  vecinos 
de  la  via  y  de  la  zona  de  parques  que 
reporten  inmediatamente  a  la  policua 
del  MBTA  cualquier  actividad  fuera  de 
lo  corriente,  al  telefono  722-5151  Gas  24 
horas  del  dfa).  Con  fin  de  que  todos 
puedan  Uamar  a  la  policia  con  prontitud 
y  facilidad  para  solicitar  asistencia 


Signs  publicizing  the  MBTA  Police 
phone  number  have  been  posted  at 
various  locations  on  fencing  along  the 
SWCP  trackway  and  Project  area. 

urgente  o  para  reportar  cualquier  inci- 
dente,  se  nan  colocado  letreros  con  el 
numero  de  telefono  en  sitios  claves  a  lo 
largo  de  la  via  y  en  el  resto  del  Proyecto. 

Tambien  se  puede  Uamar  a  la  Otic  in  a 
de  Coordination  del  SWCP  del  MBTA 
para  reportar  o  para  recibir  mas  infor- 
macion sobre  cuestiones  de  seguridad  y 
proteccion  publicas,  o  informacion 
general,  acerca  del  Proyecto.  Durante  la 
semana,  de  8:00  AM  a  4:30  PM,  Uamar 
al  telefono  722-5834.  Por  las  noches  y 
los  fines  de  semana  la  LINEA  URGENTE 
(HOTLINE)  del  SWCP  recibe  mensajes 
por  el  722-3300. 
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MBTA  General  Manager's  Message 


The  MBTA  is  moving  forward  with  a 
full-fledged  effort  to  complete  con- 
struction and  prepare  for  the  scheduled 
opening  of  the  new  transportation  faci- 
lities of  the  Southwest  Corridor  Project 
in  the  spring  of  1987. 

The  subject  of  architect's  renderings 
and  models  just  a  few  years  ago,  the 
new  Orange  Line,  MBTA  Commuter  Rail 
and  Amtrak  rail  lines  and  nine  new 
Southwest  Corridor  stations  now  pro- 
minently line  the  4.7-mile  Corridor 
route  from  Boston's  South  End/Back 
Bay  through  Roxbury  to  Forest  Hills  in 
Jamaica  Plain. 

A  major  percentage  of  the  line  con- 
struction and  many  of  the  smaller  sta- 
tions are  completed.  Construction  of  the 
three  major  stations— Back  Bay,  Ruggles 
Street  and  Forest  Hills  — is  more  than 
80-90  percent  complete.  The  remaining 
construction,  including  landscaping  for 
the  SWCP  Parkland,  station  finish 
work,  and  system-wide  work  such  as 
power,  signals  and  communications, 
ventilation  and  electrical  installations,  is 
scheduled  for  completion  during  the 
next  several  months. 

Later  this  year,  the  MBTA  is  scheduled 
to  begin  testing  these  new  systems,  and 
will  be  energizing  the  third  rail  for  the 
new  Orange  Line. 

While  the  final  steps  of  construction 
are  completed,  the  selection  process 
for  the  development  of  land  along  the 
Corridor  is  progressing.  Many  Station 
Area  Task  Force  meetings  have  been 
held,  and  as  a  result  of  these  efforts  to 
obtain  community  consensus  for  use  of 
available  land  parcels,  the  MBTA  is  pre- 
paring to  issue  developer  kits  for  resi- 
dential housing  on  six  major  parcels  in 
the  South  End.  Roxbury  and  Jamaica 
Plain.  Meanwhile,  the  community  pro- 
cess is  ongoing  for  the  remaining  parcels. 

The  MBTA  is  also  initiating  important 
planning  for  the  operation  of  the  new 
relocated  Orange  Line  and  rail  facilities, 
as  well  as  addressing  future  transporta- 
tion needs  of  Corridor  communities 
once  the  new  line  opens. 

This  includes  a  plan  to  replace  trans- 
portation service  for  neighborhoods  ad- 
jacent to  the  elevated  Orange  Line 
structure  between  Dudley  Station  and 
Downtown  Boston.  The  replacement 
service,  whether  in  the  form  of  light 
rail,  trolley  buses  or  buses,  will  be  pro- 
vided when  the  elevated  Orange  Line  is 
demolished  and  the  new  SWCP  Orange 
Line  is  operational.  A  draft  Environ- 
mental Impact  Study,  discussing  these 
alternatives  will  be  released  for  review, 
and  a  public  hearing  will  be  scheduled 
for  the  fall. 

In  addition,  the  MBTA  is  conducting  a 
bus  service  study  for  communities 
along  and  in  the  vicinity  of  the  Corridor 
to  determine  how  these  communities 
may  best  be  served  when  the  new  sta- 
tions and  lines  open.  Many  bus  routes, 
which  now  originate  or  terminate  at 
Dudley  and  Egleston  Stations,  will  be 
re-routed  to  the  new  Ruggles  Street  or 
Jackson  Square  Stations.  Another  major 


MBTA  General  Manager 
James  F.  O'Leary 

study  focuses  on  long-term  service 
issues  and  needs  along  the  Arborway 
Branch  of  the  Green  Line.  Decisions 
will  be  made  based  on  information  ob- 
tained in  rider  surveys  and  meetings 
with  representatives  of  the  communities. 

Overall,  the  numerous  components  of 
the  Southwest  Corridor  Project  are 
moving  towards  completion.  The  next 
several  months  will  be  a  busy  time  for 
the  MBTA  and  an  exciting  time  for  all 
who  have  worked  hard  to  bring  the 
Southwest  Corridor  Project  plan  from  a 
promising  concept  to  a  viable  transpor- 
tation and  revitalization  opportunity  for 
an  important  area  of  the  City  of  Boston. 

Resumen  en  Espanol 

El  MBTA  avanza  a  toda  marcha  para 
terminar  la  construccion  y  prepararse 
para  la  inauguration  de  las  nuevas  in- 
stalaciones  de  transporte  del  Proyecto 
del  Corredor  Suroeste,  sehalada  para  la 
primavera  de  1987. 

La  nueva  Lihea  Anaranjada,  las  lineas  de 
Trayecto  Unico  del  MBTA  y  del  Amtrak , 
junto  con  las  riueve  estaciones  nuevas 
del  Corredor  Suroeste,  que  hace  pocos 
anos  observabamos  en  dibujos  y  ma- 
quetas,  pueden  verse  ahora  promi- 
nentemente  alineadas  a  lo  largo  de  la 
ruta  de  4.7  millas  del  Corredor,  desde  el 
South  End/Back  Bay  de  Boston,  a 
traves  de  Roxbury,  hasta  Forest  Hills 
en  Jamaica  Plain. 

Un  gran  porcentaje  de  la  construccion 
de  la  via,  y  muchas  de  las  estaciones 
mas  pequenas,  estan  terminadas.  La 
construccion  de  las  tres  principles 
estaciones— Back  Bay,  Ruggles  y  Forest 
Hills— esta  terminada  en  mas  de  un  80 
o  90  por  ciento.  El  resto  de  la  construc- 
cion esta  sehalada  para  quedar  terminada 
durante  los  proximos  meses  e  incluye: 
las  areas  verdes  de  la  Zona  de  Parques 
del  SWCP,  los  trabajos  finales  de  las 
estaciones  y  las  obras  de  los  sistemas 
como  de  senales  y  comunicaciones,  de 
ventilacidn,  e  instalaciones  electricas. 

Mas  adelante  en  este  ano,  el  MBTA 
empezara  a  probar  estos  nuevos  sis- 
temas y  activara  la  via  conductora  para 
la  nueva  Lihea  Anaranjada. 

Mientras  se  terminan  las  ultimas 
etapas  de  la  construccion,  el  proceso  de 
selection  para  el  desarrollo  de  los  ter- 
renos  del  Corredor  sigue  avanzando.  Se 


han  celebrado  muchas  reuniones  de  los 
Grupos  de  Areas  de  Estaciones,  y 
como  resultado  de  esos  esfuerzos  para 
obtener  el  acuerdo  de  la  comunidad 
sobre  el  uso  de  las  parcelas,  el  MBTA 
se  prepara  para  distribuir  las  guias  de 
promotores  para  viviendas  residen- 
ciales  en  seis  parcelas  principales  en 
el  South  End,  Roxbury  y  Jamaica  Plain. 
Mientras  tanto,  el  proceso  comunitario 
continua  para  e!  resto  de  las  parcelas. 

El  MBTA  esta  tambien  empezando  a 
planear  la  operation  de  las  nuevas  insta- 
laciones y  de  la  Lihea  Anaranjada  relocali- 
zada,  asi'como  ocup^ndose  de  las 
futuras  necesidades  de  transporte  de 
las  comunidades  del  Corredor,  una  vez 
que  las  nuevas  lineas  esten  funcionando. 
Esto  incluye  un  plan  para  reemplazar  el 
servicio  de  transporte  en  los  barrios 
contiguos  a  la  estructura  elevada  de  la 
Lihea  Anaranjada  entre  la  Estacion  de 
Dudley  y  el  centro  de  Boston.  El  nuevo 
servicio,  en  forma  de  trenes  ligeros, 
coches  de  tranvfa  o  de  autobuses,  sera 
provisto  cuando  la  Lihea  Anaranjada 
elevada  quede  demolida  y  la  nueva 
Linea  Anaranjada  del  SWCP  empiece  a 
funcionar.  Estas  alternativas  se  discu- 
ten  en  un  Estudio  sobre  el  Impacto  Am- 
biental  que  sera  publicado  y  sera  objeto  de 
una  audiencia  publica  en  el  otono. 

Ademas,  el  MBTA  esta  dirigiendo  un 
estudio  sobre  el  servicio  de  autobuses 
en  las  comunidades  del  corredor  y  sus 
proximidades  para  determinar  la  mejor 
forma  de  servir  a  estas  comunidades 
cuando  se  abran  las  nuevas  lineas  y 
estaciones.  Muchas  rutas  de  autobuses, 
que  ahora  se  originan  y  terminan  en  las 
estaciones  de  Dudley  y  de  Egleston, 
seran  relocalizadas  en  las  nuevas  esta- 
ciones de  Ruggles  o  de  Jackson  Square. 
Otro  estudio  importante  enfoca  sobre 
las  cuestiones  de  servicio  prolongado  y 
las  necesidades  de  la  Rama  de  Arbor- 
way  en  la  Linea  Verde.  Las  decisiones 
se  tomaran  a  base  de  los  informes 
obtenidos  en  las  encuestas  de  los  pasa- 
jeros,  y  en  las  reuniones  con  los 
representantes  de  las  comunidades. 

En  conjunto,  los  numerosos  com- 
ponentes  del  Proyecto  del  Corredor 
Suroeste  progresan  hacia  su  termina- 
tion. Los  proximos  meses  seran  de 
mucha  actividad  para  el  MBTA  y  de 
gran  animation  para  todos  los  que  han 
trabajado  diligentemente  para  avanzar  el 
plan  del  Proyecto  del  Corredor  Suroeste, 
desde  un  concepto  prometedor  hasta  un 
medio  de  transporte  efectivo,  y  opor- 
tunidades  de  desarrollo  para  una  zona 
importante  de  la  Ciudad  de  Boston. 
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Arborway 
Green  Line  is 
Subject  of 
Service  Study 

The  MBTA  has  begun  a  study  to  look 
at  long-term  service  issues  and  needs 
along  the  Arborway  branch  of  the  Green 
Line.  As  part  of  the  study,  eight  public 
meetings  will  be  held  to  invite  sugges- 
tions about  service  and  comment  on 
proposed  alternatives.  The  first  public 
meeting  was  held  at  the  Agassiz  School 
in  Jamaica  Plain  on  June  26.  The  next 
public  meeting  is  planned  for  late 
September  at  the  same  location. 

The  MBTA  is  currently  providing 
streetcar  service  as  far  as  Brigham  Circle. 
For  riders  travelling  beyond  Brigham 
Circle,  buses  operate  between  Arbor- 
way and  Copley  Station  along  Route  39. 

The  objective  of  the  study  is  to 
recommend  the  appropriate  mix  of 
streetcar  and  bus  service  once  recon- 
struction of  Huntington  Avenue  is  com- 
pleted. That  project,  which  is  being  car- 
ried out  by  the  Massachusetts  De- 
partment of  Public  Works,  is  scheduled 
to  begin  in  late  fall. 

The  study,  which  is  being  conducted 
by  the  firm  of  Tippetts,  Abbett,  McCar- 
thy, Stratton  (TAMS)  under  contract 
with  the  MBTA,  will  look  at  long-term 
service  needs  in  light  of  the  relocation 
of  Orange  Line  service  through  the 
Southwest  Corridor.  That  service  is 
scheduled  to  begin  in  the  spring  of  1987. 

In  addition  to  gaining  community 
comment  from  the  public  meetings,  an 
advisory  committee  of  community  resi- 
dents has  been  meeting  with  MBTA  staff 
and  the  consultants  to  present  concerns 
and  share  information.  Members  of  the 
committee  were  selected  by  State  Rep- 
resentatives Fitzgerald,  McDonough 
and  Myerson  and  Senator  Lewis.  The 
advisory  committee  members  are: 
John  McDonald  Susan  Bregman 

40  Orchard  HiURd.       City  of  Boston 
Jamaica  Plain  Traffic  and  Parking  Dept. 

Margaret  Noce  Amanda  Lugner 

20  St.  John  St.  11  New  Whitney  St.  *804 

Jamaica  Plain  Boston  (Mission  Hill) 

Michael  Reiskind         Kevin  Moloney 
425  S.  Huntington  Ave.  42  Eliot  St. 
Jamaica  Plain  Jamaica  Plain 

Joan  Carr  Dr.  Joseph  Warren 

43  St.  Joseph  St.  Director 
Jamaica  Plain  Community  Relations 

Northeastern  University 

In  September  an  on-board  survey  will 
be  distributed  to  Arborway  riders  to  ob- 
tain current  information  on  ridership 
patterns  and  preferences.  The  informa- 
tion from  this  survey  will  be  evaluated, 
as  will  other  information  sources,  to 
make  recommendations  to  the  MBTA 
for  service  which  will  complement  the 
Orange  Line  and  provide  improved  ser- 
vice for  area  residents  along  the  South- 
west Corridor. 

For  further  information  call  722-5975. 

Resumen  en  Espanol 

El  MBTA  ha  empezado  un  estudio 
sobre  las  cuestiones  de  servicio  a  largo 
plazo  y  de  otras  necesidades  de  la  Rama 
de  Arborway  en  la  Linea  Verde.  Como 
parte  del  estudio,  se  celebraran  ocho 
reuniones  publicas  para  solicitar  sugeren- 
cias  acerca  del  servicio  y  para  discutir 
las  alternativas  propuestas.  La  primera 
reunion  publica  tuvo  lugar  en  la  Escuela 
Agassiz  de  Jamaica  Plain,  el  26  de  junio. 
La  prdxima  reunion  se  ha  planeado  para 
fines  de  septiembre  en  el  mismo  sitio. 

Al  presente,  el  MBTA  ofrece  servicio 
de  tranvfas  hasta  Brigham  Circle.  Para 
los  pasajeros  que  viajan  mis  alia  de  ese 
continued  on  page  5 
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Mew  SWCP  Educational  Training  Program 
Benefits  30  Corridor-Area  Young  People 


CHARLOTTE 


\ 


Working  together— Charles  Smith,  Firm  Supervisor  of  Lane,  Frenchman  Associates, 
assists  ETP  Trainee  Magaly  Colorado.  Lane,  Frenchman  is  one  of  several  design 
and  engineering  firms  participating  in  the  ETP  by  providing  on-the-job  training 
for  trainees. 


The  Southwest  Corridor  Educational 
Program,  including  a  recently  com- 
pleted summer  program,  has  benefitted 
a  total  of  30  young  people  from  Corri- 
dor-area communities  since  early  1985. 

Commencing  in  March  of  that  year 
with  the  solid  support  of  the  MBTA 
General  Manager  and  Board  of  Direc- 
tors, the  current  Southwest  Corridor 
Educational  Training  Program  was  ex- 
tended through  August  29. 1986  by  a 
vote  of  the  MBTA  Board  in  April  of  1986. 
A  previous  program  provided  a  valuable 
educational  experience  to  a  total  of  132 
students  from  1978  through  1982. 

The  current  Educational  Training 
Program  has  proven  to  be  as  equally 
valuable,  as  well  as  providing  a  challeng- 
ing and  rewarding  experience  to  both  the 
participating  students  and  program  staff. 

To  Gilbert  Reyes,  one  of  23  students 
who  participated  in  the  recent  nine- 
week  summer  program,  it  was  an  op- 
portunity to  learn  new  skills  and  apply 
those  in  a  real  work  experience. 

To  trainee  Jeffrey  Davis,  it  was  a 
valuable  way  to  spend  summer  school 
vacation. 

One  particularly  noteworthy  result  is 
that  every  one  of  the  current  ETP 
twelfth  graders  has  been  accepted  in 
the  first  or  second  college  of  his  or  her 
choice.  The  majority  of  the  students 
will  pursue  study  in  either  mechanical 
engineering,  engineering  technology,  or 
architecture.  This  is  a  singularly  gratify- 
ing fact  considering  the  wide  range  of 
interests  and  academic  performance 
levels  at  the  beginning  of  the  program. 

The  summer  program  was  an  inten- 
sive session,  operating  40  hours  per 
week,  Monday  through  Friday.  Twenty- 
three  new  students  in  the  9th,  10th,  and 
11th  grades  were  accepted,  joining  seven 
students  from  the  previous  program. 
Recruitment  for  the  summer  program 
commenced  with  staff  review  of  applica- 
tions, transcripts,  counselor  evaluations, 
letters  of  recommendations,  personal 
interviews  and  diagnostic  testing.  ETP 
candidates  were  recruited  from  13  high 
schools  and  7  agencies  including: 
English  High,  Boston  Technical,  Burke 
High,  Copley  High,  Dorchester  High, 
Hyde  Park  High,  Mario  Umana,  Brighton 
High,  Charlestown  High,  Jamaica  Plain 
High,  Madison  Park,  South  Boston 
High,  West  Roxbury  High,  Cardinal 
Cushing  School  for  the  Spanish  Speak- 
ing, Roxbury  A.P.A.C.,  Chinese  Y.E.S., 
Mission  Hill  Extension,  Boston  Indian 
Council,  SWC  Farm  and  Orchard  Park. 

Summer  program  activities  com- 
menced on  June  30,  1986  for  both  old 
and  new  trainees  with  continued  em- 
phasis on  exposure  to  the  design  fields. 
Career  and  job  counseling  workshops, 
firm  placement  (on  the  job  training)  and 
classroom  instruction  were  the  primary 
program  components.  The  curricula 
content  included  classroom  instruction 
in  drafting,  photography,  math  tutorial, 
computer  programming,  and  pre-engi- 
neering.  Additionally,  two  new  classroom 
studios,  an  English/writing  course  and  a 
design  overview  course  were  added  to 
enhance  the  quality  of  the  program. 

The  English/writing  course  was  de- 
signed to  raise  student's  consciousness 
about  the  practical  value  of  the  use  of 
proper  language.  The  objective  of  the 
design  overview  course  was  to  create 
an  awareness  of  the  variety  of  disci- 
plines (careers)  they  may  pursue.  These 
were  related  to  the  fields  of  architecture 
and  engineering  and  present  factual 
information  which  will  help  them  to  for- 
mulate goals  and  make  decisions  re- 
garding their  future  careers. 


The  1986  Southwest  Corridor  Project 
Educational  Training  Program  incor- 
porates a  stimulating  mix  of  academic 
study,  dynamic  field  trips  and  the  op- 
portunity to  clarify  one's  personal  in- 
terests and  goals  through  group  and  in- 
dividual counseling  and  special  projects. 
At  summer's  end  it  is  expected  that 
both  students  and  staff  may  be  slightly 
exhausted,  but  pleased  with  the  growth 
and  insight  which  we  hope  will 
characterize  the  summer  1986  E.T.P. 

Resumen  en  Espariol 

El  Programa  Educacional  del  Cor- 
redor  Suroeste  (ETP),  incluyendo  el  re- 
cien  terminado  programa  de  verano,  ha 
beneficiado  a  un  total  de  30  jdvenes  de 
la  zona  del  Corredor,  desde  principios 
de  1985. 

Habiendo  comenzado  en  marzo  de 
dicho  ano  con  el  solido  apoyo  del 
Gerente  General  del  MBTA  y  de  la 
Junta  de  Directores,  el  actual  Programa 
de  Entrenamiento  Educacional  del  Cor- 
redor Suroeste  fue  extendido  hasta 
agosto  29, 1986,  mediante  un  voto  de  la 
Junta  Directiva  del  MBTA  en  abril  de 
1986.  Un  programa  anterior  suministro 
valiosa  experiencia  educacional  a  un 
total  de  132  estudiantes  desde  1978 
hasta  1982. 

El  actual  Programa  de  Entrenamiento 
Educacional  ha  mostrado  ser  igualmente 
valioso,  proporcionando,  ademas  de 
oportunidad  de  desarrollo,  apreciable 
experiencia  tanto  para  los  estudiantes 
que  participaron  en  el  mismo  como  para 
el  personal  del  programa. 

Para  el  aprendi'z  Jeffrey  Davis,  fue  una 
forma  interesante  de  pasar  las  vaca- 
ciones  de  verano. 

Un  resultado  notable  ha  sido  que  cada 
uno  de  los  actuates  estudiantes  de  duo- 
decimo grado  en  el  actual  ETP  ha  sido 


aceptado  en  la  primera  o  segunda  uni- 
versidad  de  su  preferencia.  La  mayoria 
de  los  estudiantes  proseguiran  estudios 
de  ingenieria  mecanica,  tecnologfa  de 
ingenieria.  o  arquitectura.  Este  hecho 
es  especialmente  gratificante  si  se  con- 
sidera  el  ancho  campo  de  intereses  y 
los  niveles  de  aptitud  academica  de  los 
estudiantes  at  principio  del  programa. 

El  programa  de  verano  fue  una  sesidn 
intensiva  de  40  horas  por  semana,  de 
lunes  a  viernes.  Veintitres  nuevos  alum- 
nos  fueron  aceptados  en  los  grados  9, 10 
y  11,  junto  con  siete  estudiantes  del 
programa  anterior.  El  reclutamiento  para 


el  programa  de  verano  empez6  con  la 
revision,  por  parte  del  personal,  de  las 
aplicaciones,  los  creditos,  las  evalua- 
ciones  de  los  consejeros,  las  cartas  de 
recomendacidn  y  las  entrevistas  per- 
sonates y  otras  pruebas.  Los  candidatos 
al  ETP  fueron  reclutados  de  13  escuelas 
secundarias  y  7  agencias:  English  High, 
Boston  Technical,  Burke  High,  Copley 
High,  Dorchester  High,  Hyde  Park 
High,  Mario  Umana,  Brighton  High, 
Charlestown  High,  Jamaica  Plain  High, 
Madison  Park,  South  Boston  High, 
West  Roxbury  High,  Cardinal  Cushing 
School  for  the  Spanish-Speaking,  Rox- 
bury A.P.A.C.,  Chinese  Y.E.S.,  Mission 
Hill  Extension,  Boston  Indian  Council, 
SWC  Farm  y  Orchard  Park. 

Las  actividades  del  programa  de 
verano  comenzaron  el  30  de  junio,  1986, 
para  los  antiguos  estudiantes  y  para  los 
nuevos,  concentrandose  en  el  diseho. 
Las  componentes  primarias  del  pro- 
grama fueron  sesiones  de  asistencia  en 
la  selection  de  carrera  y  de  empleo,  la 
firmeza  en  la  colocacion  adecuada  a  la 
aptitud  individual  (entrenamiento  en  el 
trabajo)  y  la  instruction  en  el  aula.  Los 
cursos  comprendfan  clases  de  dibujo, 
fotografia,  tutelaje  en  matematicas,  pro- 
gramas  de  computadores,  y  preparation 
para  la  ingenieria.  Ademas,  se  agregaron 
dos  aulas/studios  nuevas,  un  curso  de 
Ingles/escritura  y  un  curso  de  diseho 
general,  con  el  fin  de  intensificar  la 
calidad  del  programa. 

El  curso  de  Ingles/escritura  se  diseno 
para  ayudar  al  estudiante  a  reconocer  el 
valor  practico  del  uso  apropiado  del 
lenguaje.  El  objetivo  del  curso  general 
de  diseno  fue  para  darles  a  conocer  la 
variedad  de  disciplinas  (carreras)  que 
pueden  escoger.  Estos  estaban  rela- 
cionados  con  los  campos  de  la  arqui- 
tectura y  de  la  ingenieria  y  presentan  in- 
formation practica  que  les  ayudara  a 
formular  metas  y  tomar  decisiones  con 
respecto  a  sus  futures  carreras. 

El  Programa  de  Entrenamiento  Educa- 
cional del  Proyecto  del  Corredor 
Suroeste  incorpora  una  mezcla  estimu- 
lante  de  estudio  academico,  de  viajes 
instructivos  y  de  oportunidades  para 
formar  sus  propios  intereses  y  metas,  a 
traves  de  la  asistencia  de  los  conse- 
jeros —  por  medio  de  grupos  o  individual- 
mente— y  de  projectos  especiales.  Al 
final  del  verano,  es  de  esperar  que  am- 
bos,  los  estudiantes  y  el  personal,  esten 
algo  cansados,  pero  tambien  compla- 
cidos  con  el  adelanto  y  el  conocimiento 
que  esperamos  caracterizara  este 
verano  de  1986  en  ETP. 


Continual  Communication  between  ETP  staff  and  trainees  is  critical  to  the  Educa- 
tional Training  Program.  Pictured  are  Lujeania  Gregory  of  Kaiser  Engineers/Fay, 
Spofford  &  Thomdike,  MBTA  consultants  administering  the  Program,  and  Howard 
Allen,  trainee. 
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MBTA  Activity  Ongoing  for  SWCP  Land  Development 


The  MBTA  is  proceeding  with  several 
major  activities  relating  to  the  develop- 
ment of  land  parcels  along  the  South- 
west Corridor  Project. 

As  the  result  of  community  consensus 
reached  at  numerous  Station  Area  Task 
Force  meetings  held  throughout  the 
Corridor  during  1985  and  this  year,  the 
MBTA  is  preparing  to  issue  developer 
kits  for  over  200  units  of  affordable  mix- 
ed income  housing  on  land  parcels  in 
Jamaica  Plain,  Roxbury/Mission  Hill  and 
the  South  End. 

Guidelines  for  developer  selection 
and  draft  developer  kits  were  reviewed 
and  finalized  at  many  of  the  SATF  meet- 
ings, and  it  is  anticipated  that  the  first 
round  of  kits  for  housing  on  major  land 
parcels  will  be  issued  in  September  of 
this  year. 

Among  parcels  slated  for  housing  are: 
Parcel  245  in  the  South  End;  Parcel  22 
(also  expected  to  include  commercial 
development)  in  the  Roxbury/Mission 
Hill  Area:  and  Parcels  45,  30/31  and 
32/33  in  Jamaica  Plain.  Parcel  65/65A/66, 
near  Stony  Brook  Station,  is  also  desig- 
nated for  mixed  income  housing  follow- 
ing recent  SATF  meetings  in  that  area. 

In  addition,  the  MBTA  is  moving  for- 
ward with  the  proposed  development  of 
land  parcels  at  Jackson  Square  and  Rox- 
bury  Crossing  Stations. 

Parcel  69/70/71,  near  Jackson  Square, 
is  the  focus  of  an  urban  design/land  use 
study  to  evaluate  options  for  use  of  the 
parcel,  either  for  residential,  light  indus- 
try/commercial development  or  combi- 
nation of  land  uses.  This  study  was  dis- 
cussed at  Jackson  Square  Station  Area 
Task  Force  meetings,  held  on  June  4 
and  July  15, 1986,  as  was  the  proposed 
commercial  development  of  Parcel  35, 
which  is  jointly  owned  by  the  MBTA  and 
the  City's  Department  of  Public  Facilities. 


For  Parcel  25,  near  Roxbury  Cross- 
ing, the  MBTA  is  preparing  a  developer 
kit  for  the  development  of  retail  space 
along  the  front  of  the  parcel  on  Tremont 
Street  and  light  industry  or  other  job 
and  economic-producing  development 
on  the  rear  portion.  An  important  con- 
sideration at  Roxbury  Crossing  is  its 
significance  as  an  active  "gateway"  be- 
tween neighborhoods,  connecting  Rox- 
bury via  Dudley  Street,  Jamaica  Plain 
via  Columbus  Avenue,  Mission  Hill  via 
Tremont  Street  Wfest  and  the  South 
End/Downtown  Boston  via  Tremont 
Street  North.  Parcel  25  was  the  focus  of 
discussion  at  a  Roxbury  Crossing  Sta- 
tion Area  Task  Force  meeting,  held  on 
July  10, 1986. 

Meanwhile,  the  MBTA  is  finalizing  its 
agreement  with  the  City  of  Boston  Pub- 
lic Facilities  Department  for  the  actual 
disposition  of  the  parcels  for  devel- 
opment upon  completion  of  the  selec- 
tion process,  and  is  working  closely 
with  the  City  and  various  private  devel- 
opers on  proposed  uses  of  land  parcels 
located  near  SWCP  parcels,  fully  or  par- 
tially owned  by  the  MBTA.  At  Roxbury 
Crossing,  a  city-owned  parcel  fronting 
on  Tremont  and  Parker  Street,  across 
from  Parcel  25,  is  planned  for  20-30 
units  of  housing.  Parcel  63A,  a  small 
parcel  owned  by  the  MBTA  near  Stony 
Brook  Station,  is  being  combined  with  a 
privately-owned  parcel  adjacent  to  it  in 
Jamaica  Plain  and  is  being  proposed  for 
housing  units  by  a  private  development 
concern,  Habitas  Development.  These 
parcels  were  discussed  at  their  respec- 
tive SATF  meetings,  the  Roxbury  Cros- 
sing Station  Area  Task  Force  meeting 
on  July  1, 1986,  and  at  the  Stony  Brook 
Station  Area  Task  Force  meetings,  held 
on  May  20  and  June  25, 1986. 

In  addition,  the  MBTA  is  in  the  pro- 


Charan  Burapharat,  Governor  for  the  Expressway  and  Rapid  Transit  Authority  of 
Thailand,  visited  the  Southwest  Corridor  Project  during  his  visit  to  Boston  this 
summer.  Pausing  for  a  photograph  during  a  tour  of  the  new  Forest  Hills  Station 
site,  Burapharat  (second  from  left)  is  pictured  with  Joseph  M.  Connor,  Communi- 
ty Relations  Specialist  for  the  Southwest  Corridor  Coordination  office  (far  left), 
MBTA  Assistant  Director  of  Construction-Development  Charles  B.  Steward  (se- 
cond from  right),  and  Section  III  Resident  Engineer  George  W.  Murphy.  The  Thai 
transit  official  viewed  the  Forest  Hills  and  Back  Bay  Station  sites  and  toured  a 
portion  of  the  new  trackway  in  a  specially-equipped  hi-rail  vehicle,  provided  by  the 
MBTA  Project  staff  and  operated  by  John  Kiersey,  Area  Engineer-Commuter  Rail 
Improvement  Program,  for  the  tour.  Burapharat  also  viewed  MBTA  Operations 
facilities  and  met  with  MBTA  General  Manager  James  F.  OTeary  during  his  visit. 
Resumen  en  Espanol.Charan  Burapharat,  Gobernador  el  la  Autoridad  de 
Trenes  de  Transito  Rapido  y  Expres  de  Tailandia,  visito  el  Proyecto  del  Corredor 
Suroeste  durante  su  estadia  en  Boston  este  verano.  Durante  una  pausa  ante  el 
fotografo,  aparece  Burapharat  (segundo  desde  la  izquierda)  junto  a  Joseph  M. 
Connor,  Especialista  en  Relaciones  Comunitarias  para  la  Oficina  de  Coordination 
del  Corredor  Suroeste,  Charles  B.  Steward  (segundo  desde  la  derecha),  Director 
Asistente  de  Construccion-Desarrollo  del  MBTA,  y  George  W.  Murphy,  In- 
geniero  Residente  de  la  Seccidn  III. 

El  oficial  de  transito  tailandes  pasd  revista  a  las  obras  de  las  estaciones  de 
Forest  Hills  y  de  Back  Bay  y  recorrio  una  parte  de  la  nueva  via  en  un  vehfculo 
especialmente  equipado  que  suministrd  el  personal  del  Proyecto  del  MBTA  y 
fue  operado  por  John  Kiersey,  Ingeniero  de  Area  del  Programa  de  Mejoramiento 
de  los  Trenes  de  Trayecto  Unico.  Burapharat  tambien  visito  las  oficinas 
de  Operaciones  del  MBTA  y  se  reunid  con  el  Gerente  General  del  MBTA, 
James  F.  OXeary.   


cess  of  advertising  for  selection  of  a 
consultant  to  prepare  the  market  analy- 
sis work  and  the  proposal  for  the 
primary  management  agency  for  the 
leasing  of  retail  space  and  at  all  new 
SWCP  stations  where  space  is  available. 
The  Authority  has  also  hired  Melvin 
Levine  and  Associates,  Inc.  to  prepare 
preliminary  market  analysis  work  for 
Parcel  25  and  the  station  area.  The 
MBTA,  at  the  request  of  the  Egleston 
merchants,  will  be  evaluating  the  rela- 
tionship of  commercial  development  at 
Jackson  Square  to  Egleston  Square. 

The  MBTA  is  also  initiating  efforts  to 
determine  development  opportunities 
at  various  sites  related  to  the  new 
Southwest  Corridor,  including  the  ex- 
isting Dudley  and  Egleston  Station 
areas  along  the  elevated  Orange  Line 
and  former  power  substations  located 
near  Egleston  Station  in  Roxbury  and 
Roslindale  Square. 

Also,  the  MBTA  is  beginning  to  sur- 
vey and  appraise  properties  along  the 
Southwest  Corridor  that  are  not  required 
for  SWCP  transportation  purposes,  and 
are  too  small  for  development.  Typical- 
ly, these  properties  are  immediately  ad- 
jacent to  existing  residences  and  will  be 
advertised  and  sold  following  comple- 
tion of  the  appraisal  process. 

Daniel  L.  Ocasio,  Director  of  Design 
and  Land  Development -SWCP,  is  man- 
aging the  MBTAs  SWCP  development 
efforts.  He  is  being  assisted  by  David 
Dixon,  AIA,  development  consultant  for 
SWCP  Development. 

Resumen  en  Espanol 

El  MBTA  esta  dando  curso  a  distintas 
actividades  importantes  con  respecto  al 
desarrollo  de  las  parcelas  de  terreno  en 
el  Proyecto  del  Corredor  Suroeste. 

Como  resultado  del  acuerdo  alcan- 
zado  en  las  numerosas  reuniones  de  los 
Grupos  de  Area  de  Estacion  (SATF), 
celebradas  durante  1985  y  este  ano,  el 
MBTA  esta  preparando  la  distribucidn 
de  las  guias  para  promotores  con  respecto 
a  mis  de  200  unidades  de  tipo  economico 
variado  en  parcelas  de  Jamaica  Plain, 
Roxbury/Mission  Hill  y  el  South  End. 

Las  direcciones  para  la  selection  de 
promotores  y  las  gufas  para  los  promo- 
tores de  los  diversos  proyectos  fueron 
revisadas  y  finalizadas  en  muchas  de  las 
reuniones  del  SAFT,  y  se  espera  que 
las  primeras  gui'as  de  vivienda  para  las 
mayores  parcelas  de  terreno  se  distri- 
buyan  en  septiembre  de  este  ano. 

Entre  dichas  parcelas  se  encuentran 
las  siguientes:  la  #245  en  el  South  End; 
la  #22  (que  se  espera  incluya  tambien 
desarrollo  comertial)  en  la  zona  de  Rox- 
bury/Mission Hill;  las  #45,  #30/31  y 
#32/33  en  Jamaica  Plain.  La  Parcela 
#65/65A/66,  cerca  de  la  Estacidn  de 
Stony  Brook,  tambien  esta  designada 
para  vivienda  de  tipo  economico 
variado,  de  acuerdo  con  las  ultimas 
reuniones  del  SATF  en  esa  zona. 

Ademas,  el  MBTA  sigue  adelante  con 
el  propuesto  desarrollo  de  parcelas  de 
terreno  en  las  estaciones  de  Jackson 
Square  y  de  Roxbury  Crossing. 

La  Parcela  69/70/71  constituye  el  cen- 
tro  de  un  estudio  de  diseno  urbano/uso 
del  terreno  para  evaluar  las  opciones,  ya 
sea  para  residencias,  industria  ligera/ 
desarrollo  comercial,  o  usos  combinados 
del  terreno.  Este  estudio  se  discutio  en 
las  reuniones  del  Grupo  de  Area  de 
Estacion  de  Jackson  Square,  celebradas 
en  junio  4  y  en  julio  15, 1986,  junto  con 
el  propuesto  desarrollo  comercial  de  la 
Parcela  35,  que  es  propiedad  conjunta 
del  MBTA  y  del  Departamento  de  Obras 
Public  as  de  la  Ciudad. 

Para  la  Parcela  25,  cerca  de  Roxbury 
Crossing,  el  MBTA  estiS  preparando  una 
gufa  de  promocidn  para  el  desarrollo  de 


una  seccidn  de  tiendas  o  comercios, 
que  ocupe  el  frente  de  la  parcela  en  la 
calle  Tremont,  y  en  la  parte  de  atras, 
pequenas  industrias  u  otros  desarrollos 
productivos.  De  especial  consideration 
en  Roxbury  Crossing  es  su  importancia 
como  "puerta  de  entrada"  entre  los 
distintos  barrios,  que  sirve  de  enlace 
con  Roxbury  via  la  calle  Dudley,  con 
Jamaica  Plain  por  Columbus  Avenue, 
con  Mission  Hill  por  la  calle  Tremont 
West  y  con  el  South  End/Downtown 
Boston  por  la  calle  Tremont.  North. 
La  Parcela  25  fue  el  centra  de  discusion 
en  una  reunion  del  SATF  de  Roxbury 
Crossing  celebrada  el  10  de  julio,  1986. 

Mientras  tanto,  el  MBTA  finaliza  su 
acuerdo  con  el  Departamento  de  Obras 
Publicas  de  la  Ciudad  de  Boston  con 
respecto  a  la  actual  disposition  de  las 
parcelas  para  ser  desarrolladas  cuando 
se  termine  el  proceso  de  selection,  y 
esta  colaborando  estrechamente  con  la 
Ciudad  y  con  varios  promotores  pri- 
vados  en  los  propuestos  usos  de  las 
parcelas  de  terreno  situadas  cerca  de 
las  parcelas  del  SWCP  que  son  propie- 
dad completa  o  partial  del  MBTA.  En 
Roxbury  Crossing,  en  una  parcela  pro- 
piedad de  la  Ciudad,  situada  frente  a  la 
Parcela  25,  y  con  vista  a  las  calles  Tre- 
mont y  Parker,  se  planea  construir  de 
20  a  30  unidades  de  vivienda.  La  Parcela 
63A,  una  pequena  parcela  propiedad  del 
MBTA  y  situada  cerca  de  la  estacion  de 
Stony  Brook,  se  esta  combinando  con  la 
parcela  contigua  en  Jamaica  Plain,  de  un 
propietario  privado,  y  se  va  a  proponer 
para  la  fabricacidn  de  unidades  de  viv- 
ienda por  Habitas  Development  un  pro- 
motor  privado.  Estas  parcelas  se  dis- 
cutieron  en  las  respectivas  reuniones  de 
sus  SATF,  la  de  la  Estacion  de  Roxbury 
en  julio  1, 1986  y  la  de  la  Estacion  de 
Stony  Brook  en  mayo  20  y  en  junio  25, 
1986. 

Al  presente,  el  MBTA  tambien  esta 
en  proceso  de  anunciar  la  necesidad  de 
utilizar  un  consultor  para  preparar  el 
trabajo  de  analisis  del  mercado  y  la  pro- 
puesta  para  la  agencia  administradora 
basica  que  se  encargue  del  alquiler  del 
espacio  para  comercios  y  en  todas  las 
estaciones  del  SWCP  que  tengan  espacio 
disponible.  Ya  se  ha  contratado  a  Melvir 
Levine  and  Associates,  Inc.  para  prepara 
el  analisis  preliminar  para  la  Parcela  25 ; 
la  zona  de  la  estacion.  A  peticidn  de  los 
comerciantes  de  Egleston,  el  MBTA  hara 
una  evaluation  de  la  relation  del  desar- 
rollo comercial  de  Jackson  Square  con  el 
de  Egleston  Square. 

Asimismo,  el  MBTA  inicia  esfuerzos 
para  determinar  las  oportunidades  de 
desarrollo  en  varios  de  los  sitios  rela- 
cionados  con  el  nuevo  Corredor  Suro- 
este, incluyendo  las  zonas  de  las  exist- 
entes  estaciones  de  Dudley  y  Egleston, 
a  lo  largo  de  los  elevados  de  la  Lfnea 
Anaranjada,  y  los  antiguos  generadoros 
electricos  situados  cerca  de  la  Estacion 
de  Egleston  en  Roxbury  y  en  Roslindale 
Square. 

Otras  de  las  actividades  que  esta 
empezando  a  Uevar  acabo  el  MBTA  es 
el  examen  y  la  tasacion  de  todas  las  pro- 
piedades  del  Corredor  Suroeste  que  no 
sean  necesarias  para  el  transporte  en  el 
SWCP  y  que  sean  muy  pequenas  para 
ser  desarrolladas.  Tfpicamente,  estas 
propiedades  tienen  inmediata  proxi- 
midad  con  las  residencias  actuales  y 
seran  anunciadas  y  vendidas  cuando  se 
termine  el  proceso  de  tasacion. 

Daniel  L.  Ocasio,  Director  de  Diseno 
y  Desarrollo  de  Terrenos— SWCP,  esta 
al  frente  de  las  gestiones  de  desarrollo 
del  Corredor  Suroeste  del  MBTA.  Lo 
asiste  en  esta  tarea  David  Dixon,  AIA, 
consultor  de  desarrollo  para  el  Desar- 
rollo del  SWCP. 
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Downtown  Orange  Line 
Stations  Undergo 
Modernization 


MBTA  General  Manager  James  F. 
O'Leary  joined  local  and  state  officials  in 
a  groundbreaking  ceremony  in  late 
spring  this  year  to  launch  the  modern- 
ization project  at  Chinatown  (Essex) 
Station  as  part  of  the  overall  $16.2 
million  effort  to  improve  and  prepare 
three  downtown  Boston  Orange  Line 
stations  for  the  new  Southwest  Cor- 
ridor Project  Orange  Line.  State  Street 
and  Downtown  Crossing  (Washington 
Street)  Stations  are  also  the  focus  of 
modernization  efforts. 

The  $3.3  million  contract  for  the 
improvements  at  Chinatown  Station, 
awarded  to  J.M.  Cashman,  Inc.  in  April 
of  this  year,  provides  for  interior 
renovation  and  extension  of  the  existing 
northbound  platform  to  accommodate 
the  new  six-car  trains  that  will  service 
the  new  SWCP  Orange  Line. 

The  General  Manager  said  during  the 
groundbreaking  ceremony,  This  station 
modernization  program  is  part  of  a  com- 
prehensive MBTA  effort  to  upgrade  the 
entire  system.  Modernization  at  our 
older  Orange  Line  stations  will  combine 
with  the  new  Orange  Line  in  the  South- 
west Corridor  to  provide  better  service 
and  increased  passenger  comfort,  as  well 
as  more  pleasant  station  environments." 

The  project  at  Chinatown  (Essex) 
Station  includes  the  installation  of  new 
lighting,  fire  protection,  public  address 
and  security  systems,  as  well  as  new  tiled 
walls  and  floors  and  repainted  ceilings. 
A  future  contract  will  provide  for  new 
entrances  and  handicapped  access. 

The  new  name  Chinatown,  with  Essex 
as  the  secondary  name,  was  approved 
in  June  of  1985  by  the  MBTA  Board  of 
Directors  along  with  a  series  of  other 
name  changes  for  MBTA  stations.  The 
new  name  will  become  official  with  the 
scheduled  opening  of  the  Southwest 
Corridor  Project  in  the  spring  of  1987. 

The  additional  modernization  projects 


at  Orange  Line  stations  are  being  provided 
by  a  $7,949,000  contract  with  the  J.F. 
White  Contracting  Company  at  Wash- 
ington Street  Station  and  a  $5,034,660 
contract  with  Kiewit  Eastern  Company 
at  State  Street  Station. 

All  modernization  projects  are 
scheduled  for  completion  in  1987. 

Resumen  en  Espanol 

James  F.  O'Leary,  Gerente  General 
del  MBTA,  se  unio  con  oficiales  locales 
y  estatales  en  la  ceremonia  de  comien- 
zo  de  obra,  celebrada  a  finales  de  la 
pasada  primavera,  para  lanzar  el  proyec- 
to  de  modernizacion  de  la  estacidn 
(Essex)  del  Barrio  Chino,  como  parte 
de  un  esfuerzo  total  de  $16.2  millones 
para  mejorar  y  preparar  tres  estaciones 
de  la  Lfnea  Anaranjada  en  Boston  para 
unirse  a  la  nueva  lfnea  del  Corredor 
Suroeste.  Las  estaciones  de  State  y 
Downtown  Crossing  (Washington)  for- 
man  parte  tambien  de  esos  planes  de 
modernizacion. 

El  contrato  de  $3.3  millones  para  las 
mejoras  de  la  estacion  del  Barrio  Chino, 
otorgado  a  J.M.  Cashman,  Inc.  en  abril 
de  este  ano,  cubre  la  renovation  interior 
y  la  extension  de  la  actual  plataforma 
hacia  el  norte  a  fin  de  acomodar  los  nuevos 
trenes  de  seis  vagones  que  serviran  la 
nueva  Lfnea  Anaranjada  del  SWCP. 

El  Gerente  General  dijo  durante  la 
ceremonia  que:  "Este  programa  de 
modernizacion  de  las  estaciones  es 
parte  de  un  esfuerzo  total  del  MBTA 
para  mejorar  todo  el  sistema.  La  mo- 
dernizacion de  nuestras  antiguas  esta- 
ciones de  la  Lfnea  Anaranjada  se  com- 
binara  con  la  nueva  Linea  del  Corredor 
Suroeste,  para  dar  mejor  servicio  y 
resultar  en  estaciones  mas  agradables." 

El  proyecto  de  la  estacion  (Essex)  del 
Barrio  Chino  incluye  la  instalacion  de 
nuevo  alumbrado,  de  proteccidn  contra 
incendios,  de  sistemas  de  anuncios  y  de 


State  Street  Station  Modernization,  showing  the  site  of  the  Milk  Street  Entrance. 
The  former  entrances  were  removed  and  demolition  was  completed  in  this  area, 
located  directly  between  the  historically-significant  Old  South  Meeting  House  (right) 
and  the  important  business  landmark,  the  Old  South  Building.  A  new  entrance  will 
be  constructed  in  the  same  location  and  will  include  a  new  stairway,  escalator  and 
handicapped  elevator. 


Participating  in  the  Essex  Groundbreaking  Ceremony-  (Left  to  Right)  MBTA 
General  Manager  James  F.  O'Leary;  State  Rep.  Salvatore  F.  DiMasi;  Ruth  Moy, 
Executive  Director  of  the  Greater  Boston  Golden  Age  Center;  George  Pan,  Board 
President  of  the  Chinese  Economic  Development  Corporation;  State  Secretary  of 
Transportation  and  Construction  Frederick  P.  Salvucci;  Yuk  Sung,  Executive  Direc- 
tor of  the  Chinese  Economic  Development  Corporation;  and  Stephen  Yee,  a 
member  of  the  Chinatown/South  Cove  Neighborhood  Council. 


Washington  Street  Orange  Line  Station  Modernization,  showing  excavation  for  the 
new  station  entrance  at  Shoppers'  Park  at  Filene's,  located  at  the  comer  of  Franklin 
and  Washington  Streets. 


seguridad  publicos,  asfcomo  nuevas 
paredes  de  losetas,  pisos  de  baldosas, 
y  techos  pintados  de  nuevo.  Un  future 
contrato  incluira  las  nuevas  entradas 
y  accesos  para  las  personas  con 
impedimentos. 

El  nuevo  nombre  de  Barrio  Chino, 
con  Essex  como  segundo  nombre,  fue 
aprobado  en  junio  de  1985  por  la  Junta 
de  Directores  del  MBTA  junto  con  otros 
cambios  de  nombre  para  otras  esta- 
ciones del  MBTA.  El  nuevo  nombre  se 


hara  oficial  cuando  se  inaugure  el  Pro- 
yecto del  Corredor  Suroeste  en  la 
primavera  de  1987. 

Los  proyectos  de  modernizacion  de 
las  estaciones  de  la  Lfnea  Anaranjada 
incluyen  un  contrato  de  $7,949,000  con 
J.F.  White  Contracting  Company,  para  la 
estacion  de  la  calle  Washington,  y  otro 
por  $5,034,660  con  Kiewit  Eastern  Com- 
pany para  la  estacion  de  la  calle  State. 

La  termination  de  todos  los  contratos 
de  modernizacion  esta  senalada  para  1987. 


Arborway  Green  Line  Studied 


continued  from  page  2 
punto,  autobuses  cubren  el  recorrido 
entire  Arborway  y  la  Estacion  de 
Copley,  por  la  Ruta  39. 

El  objeto  de  este  estudio  es  de  reco- 
mendar  la  combination  apropiada  de 
servicios  de  tranvfa  y  de  autobus  una  vez 
se  haya  terminado  la  reconstruction  de 
Huntington  Avenue.  El  proyecto,  que 
sera  realizado  por  el  Departamento  de 
Obras  Publicas  de  Massachusetts,  esta 
senalado  para  empezar  a  fines  del  otono. 

El  estudio,  bajo  la  direction  de  la  fir- 
ma  de  Tippetts,  Abbett,  McCarthy, 
Stratton  (TAMS)  bajo  contrato  con  el 
MBTA,  examinara  las  necesidades  de 
servicio  de  largo  plazo  con  vistas  a  la 
relocalizacidn  de  la  Lfnea  Anaranjada  a 
craves  del  Corredor  Suroeste.  Ese  ser- 
vicio se  ha  fijado  para  comenzar  en  la 
primavera  de  1987. 

Ademas  de  los  comentarios  de  la 
comunidad,  obtenidos  en  las  reuniones 
publicas,  un  comite  consultative  for- 
mado  de  residentes  de  la  comunidad  se 
ha  estado  reuniendo  con  el  personal  del 
MBTA  y  con  los  consultores,  para  presen- 
tar  sugerencias  y  para  intercambiar  in- 
formation. Los  miembros  del  comite 
fueron  seleccionados  por  los  Represen- 


tantes  Estatales  Fitzgerald,  McDonough 
y  Myerson  y  por  el  Senador  Lewis.  Los 
miembros  son: 


John  McDonald 
40  Orchard  HillRd. 
Jamaica  Plain 

Margaret  Noce 
20  St.  John  St. 
Jamaica  Plain 


Joan  Carr 

'43  St.  Joseph  St. 

Jamaica  Plain 

Susan  Bregman 

City  of  Boston 

Traffic  and  Parking  Dept. 


Michael  Reiskind         Amanda  Lugner 

425  S.  Huntington  Ave.  U  New  Whitney  St.  #804 

Jamaica  Plain  Boston  (Mission  Hill) 


Kevin  Moloney 
42  Eliot  St. 
Jamaica  Plain 


Dr.  Joseph  Warren 
Director 

Community  Relations 
Northeastern  University 


En  septiembre  se  les  entregari  a  los 
pasajeros  de  Arborway  una  encuesta 
para  poder  obtener  informacion  sobre  el 
modo  en  que  usan  el  transporte,  y  sus 
preferencias.  La  informacidn  obtenida 
en  esta  encuesta  sera  evaluada.  junto 
con  otras  fuentes  de  informacion .  para 
hacer  recomendaciones  al  MBTA  con 
respecto  al  servicio  del  Corredor 
Suroeste  que  complementary  la  Lfnea 
Anaranjada  y  proveeri  mejor  servicio  a 
los  residentes  de  la  zona. 

Para  mas  informacion  Uame  al  722-5975. 
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Construction  Update  Section  I 


MBTA  Contract  097-117  (J.F.  White 
Contracting  Company),  Mass.  Ave. 
Station.  Finish  work  is  being  com- 
pleted and  the  plaza  landscaping  is  in 
place.  The  station  will  be  secured  with 
a  10-foot  fence  until  next  spring  when  it 
will  be  readied  for  the  opening  of  the 
new  Orange  Line.  The  artwork  will  be 
installed  at  that  time. 

MBTA  Contract  097-116  (Modem 
Continental  Construction  Company), 
Back  Bay  Station.  The  wooden  ar- 
ches have  been  installed  and  the  fore- 
court deck  poured.  The  station  is  more 
than  75  percent  complete.  Work  is  pro- 
gressing on  the  finishes  for  the  interior 
and  the  platforms.  Elevators  and 
escalators  are  being  installed.  The 
acoustic  planks  for  the  noise  canopy  are 
in  place.  The  station  is  expected  to  be 
completed  by  December  of  this  year. 
Resumen  en  Espanol 

Contrato  MBTA  097-117  (J.F.  White 


Contracting  Company),  Estacidn  de 
Mass.  Ave.  Las  obras  finales  se  estan 
terminando  y  el  area  verde  de  la  plaza 
esta  formada.  La  estacion  quedara  pro- 
tegida  por  una  valla  de  10  pies  de  altura 
hasta  la  prdxima  primavera,  cuando  se 
le  prepare  para  la  inauguration  de  la 
nueva  Linea  Naranja.  Las  obras  de  arte 
seran  instaladas  entonces. 

Contrato  MBTA  097-116  (Modem  Con- 
tinental Construction  Company),  Esta- 
cidn  de  Back  Bay.  Los  arcos  de 
madera  han  sido  instalados  y  se  ha  for- 
mado  el  piso  anterior  a  la  plataforma.  La 
estacion  esta  mas  de  un  75  porciento 
terminada.  Las  obras  de  termination 
del  interior  y  de  las  plataformas  esta 
progresando.  Se  estan  instalando  los 
ascensores  y  las  escaleras  automaticas. 
Los  paneles  aciisticos  para  la  boveda 
estan  en  su  sitio.  Se  espera  que  la  esta- 
cion quede  terminada  en  diciembre  de 
este  aiio. 


Construction  Update  Section  II 


MBTA  Contract  097-213  (J.F.  White 
Contracting  Company),  Ruggles  Street 
Station.  The  station  is  89%  complete. 
The  painting,  skylights,  brick  paving  and 
all  interior  station  finishes  are  ongoing. 

MBTA  Contract  097-215  (Modem 
Continental  Construction  Company), 
Jackson  Square  Station.  The  station 
is  99%  complete.  The  overall  interior  of 
the  station  is  complete  excluding 
systemwide  installations  (e.g.)  fur- 
niture, turnstiles,  etc.  Bus  access  roads 
and  the  parking  area  is  complete. 

MBTA  Contract  097-214  (Modem 
Continental  Construction  Company), 
Roxbury  Crossing  Station.  The  sta- 
tion is  substantially  complete  with  the 
exception  of  systemwide  contracts  and 
other  station  finishes.  The  signage 
work  is  ongoing  and  the  porcelain  art- 
work is  being  installed  in  the  station. 
Resumen  en  Espanol 

Contrato  MBTA  097-213  (J-F.  White 
Contracting  Company),  Estacidn  de  la 


calle  Ruggles.  La  estacidn  esta  ter- 
minada en  un  89%.  La  pintura,  las 
claraboyas,  el  revestimiento  de  ladrillos 
y  todas  las  obras  finales  del  interior  de 
la  estacion  siguen  avanzando. 

Contrato  MBTA  097-215  (Modem 
Continental  Construction  Company), 
Estacion  de  Jackson  Square.  La 
estacion  esta  terminada  en  un  99%.  El 
interior  de  la  estacion  esta  terminado 
con  excepcidn  de  las  instalaciones 
generates  tales  como  muebles, 
molinetes,  etc.  Los  caminos  de  acceso  a 
los  autobuses  y  la  zona  de  estaciona- 
miento  estan  terminados. 

Contrato  MBTA  097-214  (Modem 
Continental  Construction  Company), 
Estacion  de  Roxbury  Crossing.  La 
estacion  esta  terminada  en  gran  parte, 
con  excepcidn  de  los  contratos 
generales  y  otras  obras  finales.  El 
trabajo  de  senates  continua  y  la  obra  de 
arte  de  porcelana  se  esta  instalando. 


Construction  Update  Section  III 


MBTA  Contract  097-320  (White, 
Morrison-Knudsen,  Mergentdme), 
Forest  Hills  Station.  Many  visible 
exterior  improvements  to  Forest  Hills 
Station  were  accomplished  during  the 
spring  and  summer.  Landscaping  on  the 
station  plaza  is  ongoing,  including  the 
planting  of  trees  and  shrubs,  sodding, 
the  installation  of  the  parkland  light 
poles  and  the  placing  of  granite  on  the 
parkland  stairs.  The  four  exterior 
clocks  have  been  installed  and  the 
clocks  are  scheduled  to  be  activated 
later  this  summer.  Other  work  in  pro- 
gress includes,  the  installation  of  plat- 
form, busway  and  lobby  sprinkler 
systems,  electrical  work,  roofing, 
skylights,  painting,  plumbing  and 
plaster  work  inside  the  station. 


Resumen  en  Espanol 

Contrato  097-320  (White,  Morrison- 
Knudsen,  Mergentime),  Estacidn  de 
Forest  Hills.  Muchas  mejoras  visibles 
en  el  exterior  de  la  estacion  se  Uevaron 
a  cabo  durante  la  primavera  y  el  verano. 
Las  areas  verdes  de  la  plaza  continuan, 
incluyendo  la  siembra  de  arboles  y  ar- 
bustos,  la  colocacidn  del  cesped,  la  in- 
stalacion  de  los  postes  de  alumbrado  y 
la  colocacidn  del  granito  de  las  escaleras. 
Los  cuatro  relojes  exteriores  se  han  col- 
ocado  y  se  pondran  a  funcionar  mas 
adelante  en  el  verano.  Otras  obras  en 
progreso  incluyen  la  instalacidn  de  la 
plataforma,  del  conduct©  electrico  y  del 
sistema  de  regadfo,  la  corriente,  los 
techos,  las  claraboyas,  la  pintura,  la 
plomeria  y  el  repello  dentro  de  la  estacidn. 


Transit  and  railroad  headhouse  entrances  for  Back  Bay  Station  are  nearly  completed 
at  Columbus  Avenue/Clarendon  Street  intersection.  In  background  on  right  is  the 
railroad  canopy  and  Berkeley  Power  Substation. 


Wooden  Arches  frame  Back  Bay  Station  lobby  area  as  viewed  from  the  forecourt 
area  at  Clarendon  Street. 


Forest  Hills  Station  north  entrance  is  taking  shape  with  structural  steel  in  place  for 
glass  skylights  and  window  walls.  In  foreground,  pedestrian  plaza  area  and  landscap- 
ing are  under  construction.  At  left  is  a  view  of  the  north  end  of  the  Station  lobby, 
from  under  the  clock  tower,  looking  south. 
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Update  on  SWCP 
System-wide  Contracts 


Contract 

No.  Type 

097-403      Systemwide  Trackwork 


097-404     Transit  Signals  and 
Communications 

097-405     Transit  Traction  and 
AC  Power 

097-411      Systemwide  Collector's 
and  Starter's  Booths 

097-414     Systemwide  Escalators 

097-415     Systemwide  Elevators 

097-416      Systemwide  Trackway 
Ventilation 


Contractor 

Modern  Continental 
Construction  Company 

General  Railway  Signal 


Percent 

Award  Date     Amount  Completed 

7/22/83      $17,144,000  92% 


Lord  Electric/Mass  Electric 
Company 

Kiewit  Eastern  Company 


2/21/84  $21,881,131 


1/4/84  $12,516,768 


2/21/84      $  1,175,000 


Otis  Elevator  Company  3/31/84  $  2,024,500 

Montgomery  Elevator  Company  1/12/84  $  1,574,000 

Fischback  &  Moore,  Inc.  and  7/31/84  $  2,979.000 
Bay  State  York  Company 


097-412      Station  Furnishings 


097-410     Fare  Collection 
Equipment 

097-309      Demolition  Existing 
Orange  Line 

097-310     Completion  of  Forest 
Hills  Station- 
Demolition  of  existing 
Station 


Resumen  en  Espanol 

Contrato 

No.  Tipo 

097-403     Trabajos  de  via 


J.F.  White  Contracting 
Company 

ALTA  Technology  Inc. 


7/31/85      $  4,643,400 


72% 

84% 

72% 

70% 
31% 
51% 

50% 


7/31/85      $  1,259,557  4% 
Early  1987 
Early  1987 


As  Of: 

6/30/86 

7/15/86 

5/31/86 

5/15/86 

5/30/86 
6/30/86 
5/30/86 

7/31/86 

6/30/86 


Contratista 

Modem  Continental 
Construction  Company 


Porciento 

Otorgado  en       Valor       Terminado  Efectivo: 


097-404     Senates  de  transito     General  Railway  Signal 
y  comunicaciones 

097-405     Traction  de  los         Lord  Electric/Mass  Electric 
trenes  (corriente  Company 
alterna) 


097-411     Casetas  de  los 
cobradores/ 
despachadores 


Kiewit  Eastern  Company 


097-414     Escaleras  rodantes     Otis  Elevator  Company 


7/22/83  $17,144,000 

2/21/84  $21,881,131 

1/4/84  $12,516,768 

2/21/84  $  1,175,000 

3/31/84  .$  2,024,500 


92%  6/30/86 


72% 


7/15/86 


84%  5/31/86 


72% 


5/15/86 


097-415  Ascensores 


097-416     Sistema  de 
ventilation 


Montgomery  Elevator  Company       1/12/84       $  1,574,000 

7/31/84       $  2,979,000 


Fischback  &  Moore,  Inc.  and 
Bay  State  York  Company 


097-412     Enseres  de  estacion  J.F.  White  Contracting 
Company 

097-410     Equipo  para  el  cobro  ALTA  Technology  Inc. 
de  pasajes 

097-309     Demolition  de  la  actual 
Linea  Ana ranjada 

097-310     Termination  de  la 
estacion  de  Forest 
Hills-Demolicidn  de 
la  estacion  actual 


7/31/85       $  4,643,400 


7/31/85       $  1,259,557 


Principios 
del987 

Principios 
de  1987 


70%  5/30/86 

31%  6/30/86 

51%  5/30/86 

50%  7/31/86 

4%  6/30/86 


Section  III 
Field  Office 
Moved  to 
Green  Street 
Station 

The  MBTA  Southwest  Corridor  Pro- 
ject recently  relocated  the  Section  HI 
Community  Participation  Field  Office 
from  Centre  St.  in  Jamaica  Plain  to  the 
new  SWCP  Green  St.  Station  at  the 
corner  of  Green  and  Amory  Streets  in 
Jamaica  Plain.  Hours  for  the  new  office, 
which  opened  in  June,  continue  to  be 
Tuesdays  and  Fridays  from  9  AM  to 
5  PM. 

A  major  benefit  of  the  new  location  is 
the  opportunity  for  community  residents 
to  visit  the  site  of  the  new  station 
before  the  planned  opening  of  the  SWCP 
in  spring  of  1987.  The  Field  Office  con- 
tinues to  provide  printed  information 
relating  to  all  Project  issues,  as  well  as 
models,  blueprints,  photos  and  drawings 
of  Section  III  construction  contracts.  In 
addition,  the  Field  Office  provides  a 
mechanism  for  the  filing  of  inquiries  or 
complaints  to  MBTA  contractors,  sub- 
contractors, engineers  and  designers. 

The  SWCP  Section  III  Field  Office  is 
maintained  by  Howard,  Needles,  Tam- 
men  &  Bergendoff  (Section  III  designers) 
and  will  continue  to  be  staffed  by  Sec- 
tion III  Planner  Thomas  Lindberg.  For 
further  information,  contact  Mr.  Lind- 
berg at  267-6710,  ext.  13,  or  visit  the 
Field  Office  during  the  regularly 
scheduled  hours. 

Resumen  en  Espanol 

EI  Proyecto  del  Corredor  Suroeste 
del  MBTA  traslado  su  oficina  de  Par- 
ticipation Comunitaria,  correspon- 
diente  a  la  Seccion  III,  de  la  calle  Cen- 
tre en  Jamaica  Plain  a  la  nueva  estacion 
de  la  calle  Green,  esquina  de  las  calles 
Green  y  Amory  en  Jamaica  Plain.  Las 
horas  de  la  nueva  oficina,  que  abrio  en 
junio,  siguen  siendo  de  9  AM  a  5  PM, 
los  martes  y  jueves. 

Una  gran  ventaja  de  la  nueva 
localidad  es  la  oportunidad  para  los 
residentes  de  la  comunidad  de  visitar  el 
local  de  la  nueva  estacion  antes  de  la 
inauguracidn  del  SWCP  senalado  para 
la  primavera  del  87.  La  oficiana  de  la 
Seccion  continua  ofreciendo  informa- 
tion en  escrito  con  respecto  a  todos  los 
aspectos  del  Proyecto,  asi  como 
modelos,  pianos,  fotos  y  dibujos  de  los 
contratos  de  construccidn  de  la  Seccidn 
III.  Ademas,  la  oficina  provee  un 
mecanismo  para  la  presentation  de 
solicitudes  de  information  y  quejas  a 
los  contratistas  del  MBTA,  y  a  los  sub- 
contratistas,  ingenieros  y  proyectistas. 

La  oficina  de  la  Seccion  III  del  SWCP, 
bajo  la  direccidn  de  Howard,  Needles, 
Tammen  &  Bergendoff  (disenadores  de 
la  Seccion  III),  seguira  a  cargo  de 
Thomas  Lindberg,  Planificador  de  la 
Seccion  III.  Para  mas  informacion 
Uamen  al  Sr.  Lindberg,  al  267-6710,  ext. 
13,  o  visiten  la  oficina  durante  horas 
regulares. 
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First  Southwest  Corridor  Parkland  Contract  Completed 


The  first  contract  for  the  construction 
of  the  Southwest  Corridor  Parkland  in 
the  South  End/Back  Bay  has  been  com- 
pleted, while  three  additional  landscape 
contracts  for  parkland  areas  in  the 
South  End,  Roxbury  and  Jamaica  Plain 
are  rapidly  progressing. 

The  John  McCourt  Company,  MBTA 
contractor  for  the  $1.3  million  section  of 
parkland  adjacent  to  the  Copley  Place 


complex,  between  Harcourt  and  Dart- 
mouth Streets  (MBTA  Contact  097-122), 
completed  its  landscape  construction  in 
June  of  this  year.  Upon  completion,  the 
MBTA  in  accordance  with  its  agree- 
ment with  the  Urban  Investment  and 
Development  Company  (UIDC),  devel- 
oper for  Copley  Place,  and  the  Massa- 
chusetts Turnpike  Authority,  turned 
over  the  area  on  July  3  to  UIDC  for 


maintenance  and  management. 

The  new  parkland  area,  which  fea- 
tures trees,  shrubs,  grass,  lighting  and 
bicycle  and  pedestrian  paths,  comple- 
ments the  Copley  Place  residential  and 
business  complex  and  offers  direct  ac- 
cess to  housing  now  under  construction 
on  the  adjacent  Tent  City  site.  The 
plaza-like  area  also  serves  as  a  begin- 
ning for  the  52-acre  SWCP  linear  park, 


which  when  completed,  will  join  down- 
town Boston  with  many  of  its  neighbor- 
hoods, as  well  as  to  provide  linkage  with 
several  of  its  major  existing  parks. 

Meanwhile,  the  Southwest  Corridor 
Parkland  is  taking  shape  from  Dart- 
mouth St.  to  Mass.  Ave.  (MBTA  Contact 
097-121)  in  the  South  End,  in  Roxbury 
(097-218) ,  and  from  just  south  of  Jack- 
son Square  in  Roxbury  to  Forest  Hills  in 


'  fl  •  III  I 

The  first  completed  landscaping  contract  for  the  new  Southwest  Corridor  Parkland 
features  this  pedestrian  plaza/deck  next  to  the  Copley  Place  Complex  in  the  South 
End/Back  Bay. 


Playground  equipment  at  a  tot  lot  in  a  completed  Section  of  SWC  Parkland  at  Anson 
Street  in  Jamaica  Plain  is  already  a  source  of  enjoyment  for  neighborhood  children. 


Landscape  Update 

Section  I 

MBTA  Contract  097-122  (John  McCourt 
Company),  Harcourt  Street  to  Dart- 
mouth Street.  This  contract,  "Copley 
Deck"  landscaping,  has  been  completed 
and  the  area  was  turned  over  to  the  Ur- 
ban Investment  Development  Corpora- 
tion for  management  and  maintenance. 

MBTA  Contract  097-121  (J-F.  White 
Contracting  Company),  West  Canton/ 
Harcourt  Street  to  Mass.  Ave.  The 
contractor  has  completed  most  of  the 
structural  work -drainage,  granite 
planters  and  community  garden  areas. 
The  irrigation  system  is  being  installed 
and  fill  is  being  brought  in  for  the  land- 
scaping. Work  at  Titus  Sparrow  Park  is 
expected  to  be  completed  by  midfall. 
The  major  portion  of  the  contract  will 
be  completed  by  midfall,  with  the  ex- 
ception of  large  trees,  playground  equip- 
ment sidewalks  and  parkland  lights, 
scheduled  for  installation  by  late  fall.  All 
work  will  be  completed  by  late  November 
or  early  December. 
Resumen  en  Espanol 

Contrato  MBTA  097-122  (John  McCourt 
Company),  de  la  calle  Harcourt  a  la 
calle  Darmouth.  Este  contrato,  "Copley 
Deck",  esta  terminado  y  la  zona  se  ha 
puesto  a  cargo  de  la  Urban  Investment 
Development  Corporation  para  su  ad- 
ministration y  mantenimiento. 

Contrato  MBTA  097-121  (J.F.  White 
Contracting  Company),  de  la  calle 
West  Can  ton/Harcourt  a  Mass.  Ave. 
El  contratista  ha  terminado  la  mayor  parte 
del  trabajo  estructural  del  desague,  los 
recipientes  de  granito  para  las  plantas,  y 
las  areas  para  los  huertos  comunitarios. 
Se  esta  instalando  el  sistema  de  irriga- 
tion y  la  tierra  para  la  jardineria  se  esta 
trayendo.  La  obra  en  el  parque  Titus 
Sparrow  se  espera  terminar  a  mediados 
del  otoho  con  exception  de  los  arboles 
grandes,  los  equipos  de  juegos,  las 
aceras  y  los  faroles,  los  cuales  se  in- 
stalaran  a  finales  del  otono.  Todo  el 
trabajo  quedara  terminado  a  fines  de 
noviembre  o  comienzos  de  diciembre. 


Seat  wall  in  South  End  section  of  Southwest  Corridor  Parkland  is  being  constructed  with  granite  taken  from  former  railroad  em- 
bankment for  the  Penn  Central  Shoreline  Right-Of-Way. 


l  i " 


Timbers  have  been  installed  for  the  garden  area  between  Newcastle  Apartments  and  Carter  School  in  SWC  Parkland. 
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Jamaica  Plain  (097-318).  (See  Construc- 
tion Update  for  specific  progress  details) 

Scheduled  for  completion  in  December 
of  1986,  these  three  parkland  contract 
areas  will  be  maintained  by  contractors 
for  the  MBTA  until  they  are  transferred 
to  the  Metropolitan  District  Commis- 
sion (MDC)  for  management  and 
maintenance.  Legislation  providing  for 
the  transfer  is  currently  being  con- 
sidered by  the  State  Legislature.  It  is 
anticipated  that  the  MDC  will  assume 
responsibility  for  the  care,  custody  and 
control  of  the  SWCP  parkland,  con- 
tingent upon  adequate  funding  through 
the  State  budgetary  process. 

In  anticipation  of  this  transfer,  MDC 
Commissioner  William  J.  Geary  recent- 
ly took  a  walking  tour  of  the  4.7-mile 
parkland.  He  was  accompanied  by  Asso- 
ciate Commissioner  Ellen  Anderson 
and  MBTA  representatives  Dan  Ocasio, 
Director  of  Design  and  Land  Develop- 
ment-SWCP;  and  Sylvia  Hill,  Project 
Coordinator  for  Design  and  Land  De- 
velopment—SWCP. 

Also  attending  and  assisting  the  Com- 
missioner in  identifying  potential  man- 
agement and  maintenance  concerns  were 
MDC  staff:  Richard  Signore,  Director  of 
Parks  and  Engineering;  Leo  Lydon, 
Deputy  Director  of  Parks  and  Engineer- 
ing; Phil  Brooks,  Principal  Civil  Engin- 
eer; James  McCann,  Director  of  Contract 
Administration;  Lou  Rodriques,  Direc- 
tor of  Recreation  and  Programs;  Marcy 


Britel,  Superintendent  of  Central  Ser- 
vices Division  as  well  as  MDC  consul- 
tants Anthony  B.  Casendino,  Frederick 
T.  Scopa,  and  Vanessa  J.  Payne. 

Overall,  the  new  Southwest  Corridor 
Park  will  offer  a  wide  variety  of  recrea- 
tional and  open  space  areas,  including 
playground  facilities,  areas  for  com- 
munity gardening  and  bicycle  and  ped- 
estrian paths  that  extend  the  full  length 
of  the  parkland  area. 

Resumen  en  Espanol 

El  primer  contrato  para  la  costruccidn 
de  la  Zona  de  Parques  del  Corredor 
Suroeste  en  el  South  End/Back  Bay  ha 
quedado  terminado,  mientras  que  tres 
contratos  adicionales  para  areas  verdes 
en  el  South  End,  Roxbury  y  Jamaica 
Plain  progresan  rapidamente. 

La  Compafu'a  John  McCourt,  contra- 
tista  del  MBTA  para  la  seccion  ($1.3 
millones)  de  parques  contiguos  al  com- 
plejo  de  Copley  Place,  entre  las  calles 
Harcourt  y  Dartmouth  (Contrato  MBTA 
097-122),  termino  sus  trabajos  de  areas 
verdes  en  junio  de  este  ano.  Al  con- 
cluirse  la  obra,  el  MBTA,  en  cumpli- 
miento  de  lo  acordado  con  la  Urban 
Investment  and  Development  Company 
(UIDC),  promotor  de  Copley  Place,  y 
con  la  Massachusetts  Turnpike  Authori- 
ty, entrego  la  zona  en  julio  a  UIDC  para 
su  administracion  y  mantenimiento. 

La  nueva  zona  de  parques,  que  cuenta 
con  arboles,  arbustos,  cesped,  faroles  y 


senderos  para  bici)etas  y  peatones, 
complementa  al  complejo  residencial  y 
comercial  de  Copley  Place,  ademas  de 
ofrecer  acceso  directo  a  las  viviendas 
en  construccion  en  la  zona  adyacente  de 
Tent  City.  Esta  area,  como  de  plaza, 
sirve  de  comienzo  a  los  52  acres  de 
parque  lineal  del  SWCP  que,  una  vez 
terminado,  uniri  el  centro  de  Boston 
con  muchos  de  sus  barrios,  y  tambien 
serviri  de  conexion  con  muchos  de  los 
parques  principales  que  ya  existen. 

Mientras  tanto,  la  Zona  de  Parques 
del  Corredor  Suroeste  esti  tomando 
forma  desde  la  calle  Dartmouth  a  Mass. 
Ave.  (Contrato  MBTA  097-121)  en  el 
South  End,  en  Roxbury  (097-218),  y 
desde  el  sur  de  Jackson  Square  en  Rox- 
bury hasta  Forest  Hils  en  Jamaica  Plain 
(097-318).  (Vease  la  seccion  de  La  Con- 
struccion al  Dfa  para  detalles  precisos). 

Sehalados  para  acabar  en  diciembre 
de  1986,  estos  tres  contratos  de  areas 
verdes  estaran  a  cargo  de  los  con- 
tratistas  del  MBTA  hasta  que  sean 
trasladados  a  la  Corrosion  del  Distrito 
Metropolitano  (MDC)  para  su  ad- 
ministracion y  mantenimiento.  La  ley 
para  el  traslado  esta  actualmente  bajo 
consideration  en  la  Legislature  Estatal. 
Se  anticipa  que  el  MDC  asumira  la 
responsabilidad  del  cuidado,  la  custodia, 
y  el  control  de  la  Zona  de  Parques  del 
SWCP,  dependiendo  de  que  se  disponga 
de  fondos  adecuados,  de  acuerdo  con  el 
proceso  de  presupuestos  estatales. 


Con  vista  a  este  traslado,  William  J. 
Geary,  Comisionado  del  MDC,  hizo 
recientemente  un  recorrido  de  las  4.7 
millas  de  la  Zona  de  Parques.  Lo  acom- 
panaron  Ellen  Anderson,  Comisionada 
Asociada,  y  representantes  del  MBTA: 
Dan  Ocasio,  Director  de  Diseno  y  Desa- 
rrollo  de  Terrenos  — SWCP,  y  Sylvia 
Hill,  Coordinadora  de  Proyecto  para 
Diseno  y  Desarrollo  de  Terrenos — SWCP. 

Tambien  presentes  y  ayudando  al  Com- 
isionado en  la  identificacidn  de  areas  de 
mantenimiento  y  administracion  que 
pudieran  presentar  dificultades,  estaban 
los  siguientes:  Richard  Signore,  Direc- 
tor de  Parques  e  Ingenieria;  Leo  Lydon, 
Director  Diputado  de  Parques  e  In- 
genieria; Phil  Brooks,  Principal  In- 
geniero  Civil;  James  McCann,  Director 
de  Administracion  de  Contratos;  Lou 
Rodriguez,  Directo  de  Recreo  y  Pro- 
gramas;  Marcy  Britel,  Superintendente 
de  la  Division  de  Servicios  Centrales; 
Anthony  B.  Casendino,  Frederick  T. 
Scopa  y  Vanessa  J.  Payne,  consultores 
del  MDC. 

En  general,  el  nuevo  parque  del  Cor- 
redor Suroeste  ofreceri  una  gran 
variedad  de  areas  para  recreo  y  espacios 
libres,  incluyendo  terrenos  de  juego, 
areas  para  huertos  comunitarios  y 
senderos  de  bicicletas  y  peatones  que 
se  extienden  a  todo  lo  largo  de  la  zona 
de  parques. 


Landscape 
Update 

Section  II 

MBTA  Contract  097-218  Q.F.  White 
Contracting  Company)  Section  Q  Land- 
scaping. The  underground  drainage 
and  electrical  systems  are  complete. 
Over  1,000  trees  have  been  planted  and 
several  hundred  shmbs  are  in  place.  The 
Mission  Hill  Deck  area  has  seen  much 
ongoing  activity  such  as  bicycle  paths, 
walkways,  concrete  planters  and  stair- 

Landscape 
Update 

Section  III 

MBTA  Contract  097-318  (J-F.  White 
Contracting  Company),  Section  III 
Landscaping  has  progressed  signifi- 
cantly during  the  spring  and  summer. 
The  planting  of  numerous  deciduous 
and  evergreen  trees,  shrubs,  and  grass 
has  been  ongoing.  The  installation  of 
park  furnishings,  such  as  benches, 
trash  receptacles,  bicycle  racks  and 
lighting  fixtures,  will  begin  in  the  early 
fall  with  completion  by  December.  The 
construction  of  bicycle  and  pedestrian 
paths,  community  gardens  and  chil- 


way  construction.  The  completion  of  this 
work  is  scheduled  for  early  December. 

Resumen  en  Espanol 

Contrato  MBTA  097-218  0-F.  White 
Contracting  Company)  Areas  Verdes 
de  la  Seccion  II.  El drenaje  subterraneo 
y  los  sistemas  electricos  estan  termi- 
nados.  Se  han  plantado  mas  de  1,000  ar- 
boles y  colocado  varios  centenares  de 
arbustos.  El  area  de  Mission  Hill  ha 
tenido  mucha  actividad  en  su  zona,  tal 
como  construccion  de  senderos  de  bici- 
cleta,  caminos,  jardineras  de  hormigon 
y  escaleras.  La  terminacidn  de  este  traba- 
jo  se  ha  fijado  para  principios  de  diciembre. 

dren's  play  areas  is  scheduled  for  com- 
pletion in  the  late  fall. 

Resumen  en  Espanol 

Contrato  MBTA  097-318  (J-F.  White 
Contracting  Company),  Seccion  III, 
Areas  Verdes.  Esta  obra  ha  pro- 
gresado  de  manera  significante  durante 
la  primavera  y  el  verano.  Prosigue  la 
siembra  de  numerosos  arboles  caduci- 
folios  y  confferos,  arbustos  y  hierba.  La 
instalacion  de  los  accesorios  de  parque, 
tales  como  banquetas,  bidones  para  la 
basura,  barras  para  estacionar  las 
bicicletas  y  faroles  comenzara  en  el 
otono  para  finalizarse  en  diciembre.  A 
fines  de  otono  se  terminara  la  construc- 
cion de  senderos  para  los  peatones  y  las 
bicicletas,  los  huertos  comunitarios  y 
las  zonas  de  recreo  para  los  ninos. 


Systemwide  Update 


MBTA  Contract  097-412  (J.F.  White 
Contracting  Company),  Station  Fur- 
nishings. The  installation  of  station 
furniture,  porcelain  enamel  signs, 
acoustical  wall  grating,  accent  lighting, 
trash  receptacles,  neighborhood  por- 
celain enamel  map  panels,  and  porcelain 
enamel  photo  murals  is  well  underway 
with  completion  scheduled  for  late 
December. 

Resumen  en  Espanol 
Contrato  MBTA  097-412  (J.F.  White 


Contracting  Company),  Muebles  y 
accesorios  para  las  estaciones. 
Muy  avanzada,  y  para  terminarse  a 
fines  de  diciembre,  se  encuentra  la  in- 
stalacion de  muebles,  letreros  de 
esmaltado  en  porcelana,  rejillas  de  las 
paredes  acusticas,  alumbrado  especial, 
bidones  para  la  basura,  paneles  con 
mapas  de  la  zona  en  esmaltado  de 
porcelana,  y  foto-murales  de  esmaltado 
en  porcelana. 


System-wide  contracts  for  the  completion  of  the  new  Southwest  Corridor  Orange 
Line  are  progressing  rapidly.  Shown  is  the  new  rapid  transit  track  in  Jackson  Square 
Station,  including  the  third  rail  (slightly  raised  rail  left  of  track)  and  recently  installed 
acoustical  gratings  on  station  wall. 


Timber  walls  provide  frame  for  play  area  under  construction  near  Boylston  Street 
deck  in  Jamaica  Plain. 


Frames  for  signs  and  maps  for  the  new  Southwest  Corridor  Stations,  such  as  these 
pictured  at  Green  Street  Station,  are  being  installed  as  part  of  System-wide  Project 
construction  activity. 
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Representatives  of  public  transportation  agencies  from  throughout  the  nation  recently  toured  the  Southwest  Corridor  Project 
as  part  of  a  conference  of  the  American  Public  Transportation  Association.  The  bus  tour  included  a  stop  at  the  new  Ruggles 
Street  Station,  where  MBTA  Southwest  Corridor  Project  staff  members  provided  station  and  Project  information.  Pictured 
speaking  with  representatives  (Top  left  and  then  clockwise)  George  J.  Holland,  Jr.,  Project  Manager  for  the  Southwest  Cor- 
ridor Coordination  Office;  Peter  DiGiulio,  SWCP  Section  II  Resident  Engineer;  Daniel  L.  Ocasio,  Director  of  Design  &  Land 
Development  -  SWCP;  and  Joseph  M.  Connor,  Community  Relations  Specialist,  Southwest  Corridor  Coordination  Office. 


Section  III  Community  Meeting  Focuses 
on  Elevated  Structure  Demolition 


The  MBTA  Southwest  Corridor  Pro- 
ject held  a  Section  III  Neighborhood 
Committee  Meeting  on  June  19  to  dis- 
cuss preliminary  design  plans  for  the 
contract  for  the  demolition  of  the 
elevated  structure  along  Washington 
Street.  Approximately  50  residents  and 
merchants  attended  and  met  with  repre- 
sentatives of  the  MBTA  Southwest  Cor- 
ridor Project  staff  and  representatives 
of  the  architectural  and  engineering  firm 
of  Howard,  Needles,  Tammen  and 
Bergendoff  (Section  III  Designers). 

Demolition  of  the  elevated  structure, 
following  the  opening  of  the  new  SWCP, 
Orange  Line,  will  be  accomplished  in 
two  separate  contracts.  MBTA  Contract 
097-309  covers  the  area  from  north  of 
Forest  Hills  to  the  South  Cove  Tunnel  in 
Chinatown  and  MBTA  Contract  097-310 
includes  the  demolition  of  the  existing 
Forest  Hills  Station  and  completion  of 
the  new  station  busway,  adjacent  road- 
ways and  parking  area.  (The  major  por- 
tion of  Forest  Hills  Station  construction 
is  covered  in  MBTA  Contract  097-320, 
currently  underway) . 

Residents  and  businesspeople  atten- 
ding the  meeting  were  in  general  agree- 
ment that  the  planned  demolition  should 
be  accomplished  as  quickly  as  possible. 
Keith  Jorgensen  of  HNTB  said  it  would 
be  possible  for  a  wrecking  crew  to  re- 
move between  100  and  150  feet  of  elev- 
ated track  per  day,  but  that  work  could 
begin  in  two  locations  in  order  to  expe- 
dite this  removal  of  the  elevated  structure. 

Residents  and  merchants  also  re- 
quested that  the  MBTA  and  public  safety 
officials  provide  ample  notification  and 
effective  coordination  of  temporary  traf- 
fic detours  during  demolition  activity. 


George  J.  Holland,  Jr.  Project  Manager 
for  the  MBTA  Southwest  Corridor 
Coordination  Office,  said  the  MBTA  and 
its  consultants  would  consider  the  con- 
cerns expressed  during  the  meeting 
when  developing  and  finalizing  the 
specifications  for  the  demolition  con- 
tracts. He  noted  that  MBTA  contractors 
are  bound  by  the  specifications  written 
into  contracts  and  that  the  importance 
of  the  preliminary  design  meeting  was 
to  ensure  that  community  concerns  are 
addressed  in  the  contract  specifications. 

Additional  meetings  relating  to  the 
demolition  contracts  will  be  scheduled 
in  the  near  future. 

Resumen  en  Espariol 

El  Proyecto  del  Corredor  Suroeste 
del  MBTA  celebro  en  junio  19  una  Reu- 
nion del  Comite  de  Vecinos  de  la  Sec- 
tion III  para  discutir  los  planes 
preliminares  del  contrato  para  la  demoli- 
tion de  la  estructura  elevada  en  la  calle 
Washington.  Aproximadamente  50 
residentes  y  comerciantes  asistieron  y 
conversaron  con  los  representantes  del 
personal  del  Proyecto  del  Corredor  y  de 
la  firma  de  ingenieros  y  arquitectos  de 
Howard,  Needles,  Tammen  and 
Bergendoff  (Disenadores  de  la  Section 
III). 

Tras  la  apertura  de  la  nueva  Linea 
Anaranjada  del  SWCP,  la  demolition  de 
la  estructura  elevada  se  Uevara  a  cabo 
mediante  dos  contratos  distintos.  El 
Contrato  MBTA  097-309  cubre  la  zona 
desde  el  norte  de  Forest  Hills  hasta  el 
tiinel  de  South  Cove  en  el  Barrio  Chino, 
y  el  Contrato  MBTA  097-310  incluye  la 
demolition  de  la  estacion  actual  de 
Forest  Hills  y  la  termination  del  nuevo 


local  de  autobuses  de  la  estacion,  de  las 
carreteras,  y  del  area  de  estacionamien- 
to.  (La  mayor  parte  de  la  construction 
de  la  estacion  de  Forest  Hills  esta 
cubierta  por  el  Contrato  MBTA  097-320, 
actualmente  en  progreso). 

Los  residentes  y  comerciantes 
presentes  en  la  reunion  estuvieron  de 
acuerdo  en  que  la  demolition  se  Uevara 
a  cabo  lo  mas  pronto  posible.  Keith 
Jorgensen,  de  HNTB,  dijo  que  una 
cuadrilla  de  demolition  podia  deshacer 
entre  100  y  150  pies  del  elevado  al  dfa, 
pero  que  el  trabajo  podia  comenzar  en 
dos  localidades  para  mas  rapidez. 

Los  asistentes  a  la  reunion  tambien 
pidieron  que  el  MBTA  y  los  autoridades 
de  seguridad  publica  dieran  amplia 
notification  y  coordination  efectiva  de 
los  desvfos  provisionals  del  trafico 
durante  la  demolition. 

George  J.  Holland,  Gerente  Auxiliar 
de  la  Oficina  de  Coordination  del  Cor- 
redor Suroeste  del  MBTA,  dijo  que  el 
MBTA  y  sus  consultores  tomarian  en 
consideration  las  previsiones  ex- 
presadas  en  la  reunion  cuando  desar- 
rollaran  y  finalizaran  las  especificaciones 
para  los  contratos  de  demolition. 
Asimismo,  senalo  que  los  contratistas 
del  MBTA  tienen  que  estar  sujetos  a  las 
especificaciones  escritas  de  los  con- 
tratos. La  reunion  para  los  planes 
preliminares  era  importante  porque 
aseguraba  que  las  previsiones  de  la 
comunidad  se  tomarian  en  cuenta  en  las 
especificaciones  del  contrato. 

Mas  reuniones  para  discutir  los  con- 
tratos de  demolition  seran  sehaladas 
para  un  futuro  proximo. 


SWCP 
Bus  Study 
Progressing 

The  MBTA  is  progressing  with  the 
Southwest  Corridor  Bus  Operations 
Study  to  determine  the  number,  frequen- 
cy and  locations  of  bus  routes  in  Cor- 
ridor communities  following  the  opening 
of  the  new  SWCP  Orange  Line  Stations. 

The  MBTA's  Service  Planning  Office 
is  now  considering  a  series  of  bus  route 
recommendations  presented  by  the 
consultant  team  of  Tippetts,  Abbett, 
McCarthy  and  Stratton  (TAMS)  to  a 
SWCP  Bus  Study  Project  Coordinating 
meeting  on  July  18, 1986.  The  recom- 
mendations are  the  result  of  extensive 
passenger  counts,  rider  surveys,  public 
meetings  and  alternatives  analysis.  The 
study  was  initiated  in  the  fall  of  1985. 

The  MBTA  will  announce  any  changes 
in  service  and  routes  following  its 
review  of  the  recommendations  and 
final  decisions  later  this  year.  For  fur- 
ther information  on  the  Southwest  Cor- 
ridor Bus  Study,  contact  Anne  Herzen- 
berg,  Manager,  MBTA  Service  Planning 
Office,  722-3430. 

Resumen  en  Espanol 

El  MBTA  continua  el  Estudio  de  Opera- 
ciones  de  los  autobuses  del  Corredor 
Suroeste  para  determinar  el  numero,  la 
frecuencia,  y  las  localidades  de  las  rutas 
de  autobuses  en  las  comunidades  del 
Corredor  despues  de  la  aperture  de  las 
estaciones  de  la  nueva  Linea  Anaran- 
jada del  SWCP. 

La  Oficina  de  Planeamiento  de  Ser- 
vicios  del  MBTA  considera  una  serie  de 
recomendaciones  sobre  rutas  de  auto- 
buses, presentadas  por  el  equipo  de 
consultores  de  Tipetts,  Abbett,  McCar- 
thy and  Strauss  (TAMS)  en  una  reunidn 
de  Coordination  del  Proyecto  de 
Estudio  de  Autobuses  del  SWCP  en 
julio  18, 1986.  Las  recomendaciones 
se  basan  en  el  numero  de  pasajeros 
observados,  en  encuestas  entre  los 
mismos,  en  reuniones  publicas  y  en 
otros  analisis.  El  estudio  se  initio  en  el 
otono  de  1985. 

El  MBTA  anunciara  cualquier  cambio 
en  el  servicio  y  las  rutas  despues  de 
revisar  las  recomendaciones,  y  las  deci- 
siones  finales,  mas  adelante  este  ano. 
Para  mas  information  sobre  el  Estudio 
de  Autobuses  del  Corredor  Suroeste, 
Uamen  a  Anne  Herzenberg,  Manager, 
Oficina  de  Planeamiento  de  Servicio  del 
MBTA,  722-3430  (ingles  solo). 


*>V  x  NO  ES  ARTE 

es  un  CRIMEN 

CUIDA  TD  SOUTHWEST  COBRIDOB 
SI  VES  GRAFFITI  O  VANDALISMO 
AVISA  A  LA 

POLICIA  DE  LA  ® 

722-5151 
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Needham  Branch  Reconstruction  Moves  Forward 


Construction  is  well  underway  for  the  Needham  Branch  Rail  installation  continues  along  the  Needham  Branch  right-of- 

Reconstruction  Project.  Shown  is  a  concrete  pour  for  the  con-  way  from  Forest  Hills  in  Jamaica  Plain  to  Needham  Heights, 
struction  of  the  stairway  from  the  parking  lot  to  platform  at 
Henry  Hersey  Station  in  Needham. 


Track  construction  and  bridge  rehab- 
ilitation were  the  major  focus  of  the 
Needham  Branch  Reconstruction  Pro- 
ject during  the  spring  and  early  summer 
of  1986.  Track  construction  proceeded 
from  Forest  Hills  with  ballast  spreading,, 
beginning  in  mid-April  and  concrete  and 
wood  tie  installation  in  mid-May  by  the 
J.F.  White  Contracting  Company.  The 
Amtrak  rail  car,  which  lays  rail  in 
quarter-mile  lengths,  began  operations 
in  late  June  and  completed  rail  installa- 
tion between  Forest  Hills  and  Needham 
Junction  in  early  August.  The  Needham 
Junction  -  Needham  Heights  section  of 
track  construction ,  will  be  done  in  smaller 
sections  in  order  to  minimize  the  impact 
on  traffic  during  grade  crossing  con- 
struction and  to  maintain  freight  service 
on  this  portion  of  line  by  Bay  Colony 
Railroad.  This  work  will  begin  in  August 
with  a  completion  date  of  mid-October. 

All  bridge  rehabilitation  work  was 
completed  prior  to  track  construction, 
including  two  new  superstructures  at 
the  Chestnut  Street  Bridge  in  Needham. 
Minor  rehabilitation  work  such  as  sand- 
blasting and  painting  of  the  structural 
steel  and  concrete  abutment  patching 
was  completed  at  Robert  Street  in  Roslin- 
dale,  LaGrange  Street  in  West  Roxbury, 
Dedham  Avenue  in  Needham  and  at 
other  bridges  along  the  line.  Sandblast- 
ing of  pedestrian  underpasses  at  South 
Street,  Fallon  Field  and  Bellevue  Station 
in  Roslindale  was  also  completed  by  the 
J.F.  White  Contracting  Company. 

Work  at  the  station  was  begun  this 
spring  by  the  line  contractor,  with  the 
construction  of  foundations  for  the  high 
level  platforms  (which  provide  access 
for  handicapped  riders)  at  seven  of  the 
eight  stations,  timber  platform  edges  at 
Roslindale  and  Bellevue  and  retaining 
walls  at  various  locations.  The  Needham 
Branch  Station  contractor,  Patrick  F. 
Walsh  and  Sons,  Inc.  also  began  site 
preparation  at  all  stations  including 
drainage  work  which  is  in  various  stages 
of  completion  at  each  station. 

At  Roslindale  Station,  a  section  of  the 
new  concrete  staircase  on  Belgrade 
Avenue  and  a  portion  of  the  mini-park  at 
Belgrade  Avenue  and  Robert  Street 
were  completed.  Wooded  areas,  adjacent 
to  Henry  Hersey  and  Needham  Junction 
Stations  have  been  cleared  in  prepara- 
tion for  additional  parking  spaces  for 
riders.  Also  at  Henry  Hersey  Station, 
two  concrete  stairways  from  the  parking 
area  to  the  platform  have  been  placed. 
Renovations  to  the  station  building  at 
Needham  Junction  were  begun  and  re- 
taining walls  at  Needham  Center  and 
Highland  Stations  in  West  Roxbury  were 
completed  by  the  station  contractor. 

The  Signals  and  Communication  sub- 
contractor, General  Railway  Signal/ 
Comstock-Manzi,  has  completed  90% 
of  power  and  signal  cable  between 
Forest  Hills  and  Needham  Heights.  At 
the  railroad  bridges,  cable  has  been  in- 
stalled in  conduits  or  troughs  while  it 
has  been  buried  adjacent  to  the  track 
for  the  major  portion  of  the  line.  Future 
work  on  this  contract  will  include  laying 
the  remaining  cable  from  the  Needham 
Heights  signal  bungalow,  rehabilitation 
of  street  crossing  gates  and  signals,  and 
relay  and  signal  cases  along  the  length 
of  the  line. 

Other  future  work  before  final  com- 
pletion will  be  right-of-way  fencing 
installation  beginning  at  Forest  Hills  in 
late  August,  special  trackwork  in  the 
layover  facility  at  Needham  Heights  and 
station  landscaping  during  the  fall. 

Resumen  en  Espanol 

La  construction  de  vias  y  rehabilita- 
tion de  los  puentes  fueron  el  centra  del 


Proyecto  de  Reconstruction  del  Ramal 
de  Needham  durante  la  primavera  y  el 
principio  del  verano  de  1986.  La  con- 
struction de  la  via  empezd  en  Forest 
Hills  con  la  colocacidn  del  balasto,  que 
comenzd  a  mediados  de  abril,  y  la  insta- 
lacidn de  las  traviesas  de  hormigdn  y 
madera,  a  mediados  de  mayo,  por  parte 
de  J.F.  White  Company.  El  vagdn  de 
rieles  de  Amtrak,  que  deposita  rieles 
de  un  cuarto  de  milla  de  largo,  empezd  a 
funcionar  a  finales  de  junio  y  termino  la 
instalacidn  de  rieles  entre  Forest  Hills  y 
Needham  Junction  a  principios  de  agosto. 
La  section  de  construction  de  la  via 
correspondiente  a  las  estaciones  Need- 
ham Junction  y  Needham  Heights,  se 
hara  en  secciones  mas  pequehas  para 
reducir  el  impacto  de  la  construction 
al  trafico  en  los  cruces  de  via,  y  para 
no  interrumpir  el  servicio  de  carga 
del  Bay  Colony  Railroad  en  este  tramo 
de  la  linea.  Este  trabajo  comenzara  en 
agosto  y  terminara  a  mediados  de 
octubre. 

Todo  el  trabajo  de  rehabilitation  de 
puentes  se  termino  con  anterioridad  a  la 
construction  de  la  via,  incluyendo  dos 
nuevas  estructuras  elevadas  en  el 
puente  de  la  calle  Chestnut  en  Needham. 
Los  trabajos  menores  de  rehabilitation, 
tales  como  la  limpieza  por  chorro  de 
arena  y  la  pintura  del  acero  estructural, 
asi  como  la  reparation  de  los  estribos 
de  hormigdn,  quedaron  terminados  en 
las  calles  Robert  en  Roslindale,  LaGrange 
en  West  Roxbury,  Dedham  Avenue  en 
Needham,  y  en  otros  puentes  a  lo  largo 
de  la  linea .  La  limpieza  por  chorro  de 
arena  en  los  tuneles  para  peatones  de  la 
calle  South,  Fallon  Field  y  la  Estacion 
de  Bellevue  en  Roslindale  fueron 
llevados  a  cabo  por  la  J.F.  White  Con- 
tracting Company. 

El  contratista  de  la  linea  termino  los 
trabajos  de  la  estacion  esta  primavera, 
con  la  construction  de  cimientos  para 
las  plataformas  de  alto  nivel  (para  pro- 
porcionar  acceso  a  los  pasajeros  con 
impedimentos)  en  siete  de  las  ocho 
estaciones,  plataforma  con  bordes  de 
madera  en  Roslindale  y  Bellevue  y 
muros  de  contention  en  varias  locali- 
dades.  Patrick  F.  Walsh  and  Sons,  Inc., 
contratista  de  la  Estacion  de  Needham 


Branch,  tambien  comenzd  las  prepara- 
ciones  para  la  obra  en  todas  las  esta- 
ciones, incluyendo  el  trabajo  de  drenaje 
que  esta  en  distintas  etapas  de  progreso 
en  cada  estacion. 

En  la  Estacion  de  Roslindale  se  ter- 
mino una  section  de  la  nueva  escalera 
de  hormigdn  en  la  Avenida  Belgrade  y 
un  tramo  del  mini-parque  de  la  misma 
avenida  y  la  calle  Robert.  Las  areas 
boscosas,  junto  a  las  estaciones  de 
Henry  Hersey  y  Needham  Junction,  se 
han  talado  como  preparation  del  ter- 
reno  para  el  estacionamiento  adicional 
para  los  pasajeros.  Tambien  en  la  Esta- 
cion Henry  Hersey  se  han  colocado  dos 
escaleras  de  hormigdn  que  van  de  la 
zona  de  estacionamiento  a  la  plataforma. 
En  Needham  Junction  comenzd  la  reno- 
vation del  edificio  de  la  estacion;  y  en 
las  estaciones  de  Needham  Center  y  de 
Highland,  en  West  Roxbury,  el  contra- 
tista termino  los  muros  de  contention. 


General  Railway  Signal/Comstock- 
Manzi,  contratistas  para  senates  y  com- 
unicaciones,  ha  terminado  el  90%  del 
cable  de  corriente  y  senales  entre 
Forest  Hills  y  Needham  Heights.  En  los 
puentes  ferroviarios  el  cable  ha  sido  in- 
stalado  en  conductos  o  canales,  mien- 
tras  que  en  la  mayor  parte  de  la  lfnea  se 
ha  enterrado  junto  a  la  via.  Los  futures 
trabajos  de  este  contrato  incluiran  la 
colocacion  del  resto  del  cable  de  la 
caseta  de  senales  en  Needham  Heights, 
la  rehabilitation  de  las  tranqueras  de 
cruce  y  de  las  senales,  asi  como  de  las 
cajas  de  relevador  y  senales  a  todo  lo 
largo  de  la  lfnea. 

Otros  trabajos  finales,  en  el  futuro, 
seran  la  instalacidn  de  barreras  para  las 
zonas  de  via,  que  comenzara  a  finales 
de  agosto  en  Forest  Hills;  trabajos  de 
via  especiales  en  la  parada  de  Needham 
Heights  y  las  areas  verdes  de  la  esta- 
cion durante  el  otono. 


SWCP  on  TV-5  Chronicle 


The  Southwest  Corridor  Trackway  set  the  scene  for  filming  and  interviews  for 
WCVB-TV's  Chronicle  feature  on  the  MBTA,  aired  in  April  and  August,  1986.  Pic- 


tured are  MBTA  General  Manager  James  OTeary  and  Chronicle  commentator 
Mike  Bamicle  talking  while  being  filmed  from  the  back  of  a  specially-equipped 
high  rail  vehicle  on  the  new  trackway,  outside  Ruggles  Street  Station,  in  Roxbury. 
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W  v  IS  NOT  ART 

IT'S  A  CRIME 

PROTECT  YOUR  SOUTHWEST  CORRIDOR 
IF  YOU  SEE  GRAFFITI  OR  VANDALISM 
REPORT  IT  TO  THE 

(j)  POLICE 

722-5151 
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